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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
DEPARTMENT  OF  CITY  PLANNING 
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06  £ 


January  18,  1973 


The  Honorable  Joseph  L.  Alioto,  Mayor 
The  Board  of  Supervisors 
Mr.  Nathan  B.  Cooper,  Controller 
Officers,  Boards  and  Commissions 

Gentlemen : 

Pursuant  to  Section  6.202  of  the  Charter,  the  City  Planning  Commission  submits  herewith  the  twenty-fifth  annual  report 
recommending  a  capital  improvement  program  for  the  City  and  County  of  San  Francisco. 


Projects  proposed  for  the  six-year  fiscal  period  1973-74  through  1978-79  were  reviewed  by  the  City  Planning  Commission 


at  a  special  meeting  on  January  12,  1973,  for  conformity  to  the  Master  Plan  and  for  assignment  of  general  priority  ratings. 
Cost  estimates  and  the  proposed  sources  of  funds  for  each  project  are  shown  in  the  report  as  submitted  by  the  various  City 
departments  and  agencies.     Policy  recommendations  adopted  by  the  Commission  have  been  entered  in  capitalized  form. 

A  table  summarizing  aggregate  project  costs  for  each  of  the  six  fiscal  years  with  the  proposed  sources  of  financing 
will  be  found  on  Page  B-l.    A  cumulative  list  of  bond  proposals  appears  on  Pages  B-2  and  B-3. 

The  City  Planning  Commission  wishes  to  thank  all  City  departments  and  agencies  for  their  cooperation  and  assistance 
in  the  preparation  of  this  report. 


Respectfully  submitted, 


Walter  S.  Newman,  President 
City  Planning  Commission 
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PROJECT 


The  project  identification  number  (P.I.N.)  is  designed 
to  apply  to  a  particular  capital  improvement  project  and  only 
that  one  proposal.     Its  purposes  are:     1)  to  relate  a  speci- 
fic project  to  the  submitting  department;  2)  to  identify  the 
capital  improvement  program  in  which  the  project  will  first 
appear;  3)  to  identify  the  fiscal  year  (1st  through  6th  year) 
within  that  program  when  the  department  s ?eks  funding;  and 
4)  to  indicate  the  departmental  priority  rating  for  that 
project  on  its  first  submission.     In  subsequent  capital  im- 
provement program  reports  the  same  identification  number  will 
be  repeated  through  all  phases  of  the  project's  development 
and  execution.    A  new  identification  number  would  be  assigned 
only  if  the  scope  of  a  project  is  changed  substantially  upon 
resubmission . 

The  project  identification  number  consists  of  eight 
digits  arranged  in  three  major  components  as  s .'.own  in  the 
following  example: 

674.73.101 

The  first  component,  "674"  in  the  example,  is  a  budget 
index  number  assigned  to  the  requisitioning  department. 

The  second  component,  "73"  in  the  example,  identifies 
the  budget  year  (1973-74)  of  the  six-year  program  for  which 
the  particular  project  was  initially  submitted.     The  present 
report  covers  the  six  fiscal  years  between  July  1,  1973,  and 
June  30,  1979,  and  "73"  appears  as  a  constant  for  all  first 
submissions.     Last  Year  "72"  was  a  constant  for  new  submis- 
sions, and  next  year  "74"  will  be  the  constant. 
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?ICATION  NUMBER 


The  third  component,  "101"  in  the  example,  consists 
of  two  elements  without  separation.     The  first  digit,  which 
may  range  from  1  to  6,  indicates  that  fiscal  year  within  the 
six-year  capital  improvement  program  when  the  requisitioning 
department  asks  that  the  project  be  initiated.     The  second 
element,   "01"  in  the  exanle,  consists  of  two  digits  ranging 
from  01  to  89  and  reflects  the  departmental  order  of  priority 
for  projects  in  that  particular  fiscal  year,  wherever  such  a 
sequence  is  feasible.     The  lower  this  two-digit  number  may 
be,  the  higher  the  departmental  priority  that  was  assigned  to 
the  project  on  its  first  submission. 

The  City  Planning  Commission  has  reserved  the  block  of 
numbers  from  90  to  99  in  this  second  element  to  designate 
those  additional  capital  improvement  projects  which  it  pro- 
poses on  its  own  initiative  to  the  respective  operating 
departments . 


General  Priorities 


ESSENTIAL  (A) .  An  "essential"  rating  is  assigned  only  to 
those  proposals  scheduled  for  the  first  year  of  the  program, 
or  where  concurrence  in  concept  is  given  to  a  proposed  bond- 
financed  program,  and  where  such  proposals:  1)  implement  a 
declared  executive  or  legislative  policy;  2)  are  critical  to 
the  safety,  health  and  convenience  of  the  general  public;  or 
3)  will  resolve  a  critical  operational  deficiency. 

DESIRABLE  (B) .    A  "desirable"  rating  is  assigned  to  those 
proposals  which  are  necessary  to  the  realization  of  a  pro- 
gram objective  or  to  the  successful  operation  of  physical 
facilities. 

ACCEPTABLE   (C) .    An  "acceptable"  rating  is  assigned    o  those 
other  proposals  which  meet  a  public  or  operational  need,  but 
which  pose  questions  of  scheduling  when  reviewed  in  relation- 
ship to  fiscal  or  other  program  requirements. 

DEFERRABLE   (D) .    A  "deferrable"  rating  is  assigned  to  those 
proposals:     1)  which  are  in  conflict  with  the  Master  Plan; 
or  2)  which  pose  serious  problems  as  to  need,  cost,  or 
justification . 

KOLD  (H) .     The  designation  "hold"  is  assigned  to  those  pro- 
posals which  should  be  held  in  abeyance  pending  completion 
of  a  study  or  submission  of  additional  data. 


SYMBOLS 


Source  of  Financing 

All  project  costs  are  to  be  funded  from  ad  valorem 
property  taxes  or  sales  taxes,  except  as  noted  below 


Gas  Taxes  and  Road  Funds 

Gas  Tax  g 

1.04  Cent  Fund  e 

Road  Fund  s 

Road  Fund  Select  System  h 

Revenues  r 

Proposed  Bonds  n 

Other  Sources  o 

(e.g.,  bequest  funds, 
nonprofit  corporation 


bonds,  federal  or  state 
subventions) 


NOTES 


All  projects  are  in  conformity  with  the  Master  Plan 
except  as  noted. 

Projects  included  in  the  Capital  Improvement  Program 
Report  are  approved  in  concept  only. 

Projects  involving  the  acquisition  of  land  or  changes 
in  sidewalk  widths  are  subject  to  further  review  by  the  City 
Planning  Commission. 

Notes  appearing  in  BOLD  TYPE  are  policy  statements 
approved  by  the  City  Planning  Commission  for  inclusion  in 
the  Capital  Improvement  Program  Report. 

Projects  which  i.ave  previously  been  reviewed  by  the 
City  Planning  Commissio.:  for  conformity  with  the  Master  Plan 
are  identified  by  an  individual  Referral  number,  such  as 
(R72.44)  at  the  end  of  the  project  description. 

The  "essential "  priority  rating  applies  only  to  a 
project  recommended  for  the  first  year  of  the  program  except 
where  concurrence  in  concept  is  given  to  a  proposed  bond- 
financed  program.     Projects  in  subsequent  years  of  the  pro- 
gram will  be  re-evaluated  as  they  move  forward  for  inclusion 
in  the  budget  year. 
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GUIDELINES 


An  appropriate  general  priority  rating  will  be  substituted 
for  the  designation  "hold"  after  further  review  of  the  proposal. 

The  Capital  Improvement  Advisory  Committee  numbers  included 
in  the  project  description,  such  as  (CIAC-RR-10)  or  (CIAC-CI-10) 
refer  to  reconstruction  and  replacement  or  capital  improvement 
projects  which  were  assigned  specific  numerical  priority  numbers 
in  the  Committee's  June  15,  1972,  report. 

An  underlined  project  identification  number  (e.g.,  423.71.103) 
indicates  that  the  cost  of  the  subject  improvement  would  qualify, 
in  whole  or  in  part,  as  a  local  non-cash  grant-in-aid  to  the  Rede- 
velopment Agency  to  help  finance  approved  redevelopment  plans. 
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FISCAL  SUMMARY 


CAPITAL  IMPROVEMENT  PROGRAM  -  1973-74  THROUGH  1978-79 
(Costs  in  thousands  of  dollars) 


Ad  Valorem  and  Sales  Taxes 

Gas  Taxes  and  Road  Funds 

Departmental  Revenues 

General  Obligation  Bonds,  proposed 

Revenue  Bonds,  proposed 

Nonprofit  Corporation  Bonds,  proposed 

Other  sources 

Sub-total 

Municipal  Railway  debt  service 


1973-74 
9,706.9 
9,087.5 
16,588.2 
142,150.0 

7,500.0 
128,860.0 
313,892.6 

3,271.9 


1974-75 
11,893.0 

5,975.8 
17,442.9 
153,670.0 


8,579.8 


197,561.5 


4,197.7 


1975-76 
8,807.7 
3,786.3 
15,511.6 
111,650.0 


3,734.0 


143,489.6 


4,935.2 


1976-77 
7,966.0 
9,763.8 
9,347.4 
80,250.0 


107,327.2 


4,897.8 


1977-7C 
6,267.6 
4,330.1 
8,734.5 
55,400.0 


1,775.0 
76,507.2 

2,060.0 


1978-79 
6,918.7 
6,069.2 
10,201.5 
14,500.0 


312.0 


SIX -YEARS 
51,559.9 
39,012.7 
77,826.1 

557,620.0 

7,500.0 
143,260.8 


38,001.4  876,779.5 


845.0 


20,207.6 


TOTAL  COST  OF  PROJECTS 


317,164.5 


201,759.2 


148,424.8 


112,225.0 


78,567.2 


38,846.4  896,987.1 


PROPOSED       BOND  PROGRAM 
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The  following  table  of  proposed  bonds  reflects  the  recommended  bond  schedule  approved  by  the  Capital  Improvement  Advisory 
Committee  in  their  report  of  June  15,  1972,  and  changes  proposed  thereto  during  the  development  of  this  report. 

The  total  amount  of  the  bond  program,  by  type,  is  as  follows  (costs  in  millions  of  dollars)  : 


General  obligation  bonds 
Nonprofit  corporation  bonds 


TOTAL 


$540.1 
125.5 
$665.6 


Nov.,  1973 


June,  1974 


Date  of 

Submission  Bond  Proposal 

General  Obligation  Bonds 

Multi-purpose,  general  improvements 

Embarcadero  Transit  Station 

Street  reconstruction  and  improve- 
ments 

Recreation  and  Park  improvements 

Civic  Center  improvements,  new 
courts  and  education  building 

Central  heating  and  cooling  plant 
(Civic  Center) 

Water  system  improvements 

Nov.,  1974  Multi-purpose,  general  improvements 

Open  space  acquisition  and  develop- 
ment 

Fire  system  improvements 


Amount 


$  6.0 
5.0 
18.0 

10.0 
45.8 

12.7 

44.7 

6.0 
6.0 

10.3 


Date  of 
Submission 

Nov.,  1974 


Nov.,  1975 


June,  1976 
Nov.,  1976 


Bond  Proposal 

Legion  of  Honor  improvements 
War  Memorial  rehabilitation 
Music  arts  building 
Community  College  District 
Port  improvements 

Multi-purpose,  general  improvements 

District  mental  health  centers 

Hebch  Hetchy  transmission  line 
extension 

Water  pollution  control 

Main  Library,  new  construction 

Hall  of  Justice  improvements,  addi- 
tional court  rooms 

Multi-purpose,  general  improvements 


Amount 

$  1.3 
15.3 
23.4 
50.3 
41.4 

6.0 
13.5 
7.2 

55.0 
26.0 

4.0 
6.0 


Date  of 
Submission 


Bond  Proposal 
General  Obligation  Bonds  (Cont.) 


Amount 
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Nov.,  1976  Hetch  Hetchy,  Coulterville  Powerhouse  $  48.4 

New  community  hospitals  25.9 

Nov.,  1977          Multi-purpose,  general  improvements  6.0 

Hetch  Hetchy,  San  Joaquin  Pipeline  45.1 
No.  4 

M.  H.  de  Young  Museum  improvements,  4.3 
new  east  wing 

June,  1978          Fire  system  improvements  8.5 

Nov.,  1978          Multi-purpose,  general  improvements  6.0 


*  *  * 

Nonprofit  Corporation  Bonds 

Nov.,  1973  Yerba  Buena  Center,  sports  and  con-  118.0 

vention  center 


Possible  Future  Bond  Proposals: 

Water  pollution  control 

County  Jail  improvements 

District  Police  Station  improvements 

Public  Utilities  office  building 

Records  Center  and  voting  machines  warehouse 

Central  Shops  improvements 

Public  Health,  101  Grove,  remodel 

Hetch  Hetchy,  new  power  generating  facilities 

Youth  Guidance  Center 

Senior  Citizen  Center 

Laguna  Honda  improvements 

School  improvements 


Social  Services  improvements 


7.5 


Pursuant  to  Section  6.202  of  the  Charter  for  the  City 
and  County  of  San  Francisco,  this  report  presents  the  City 
Planning  Commission's  Recommended  Capital  Improvement  Program 
for  1973-74  through  1978-79. 

The  six-year  capital  improvement  program  will  be  used 
by  the  Capital  Improvement  Advisory  Committee  (CIAC)  to  formu- 
late a  specific  priority  program  for  the  ensuing  budget  year. 
This  program  will  be  submitted  on  March  15  to  the  Mayor  and  to 
the  Board  of  Supervisors  for  consideration  and  implementation 
through  the  budget  for  1973-74. 

On  June  15 ,  again  guided  by  the  City  Planning  Commis- 
sion' s  recommendations,  the  CIAC  will  present  to  the  Board  of 
Supervisors  a  capital  improvement  program,  including  priori- 
ties for  bond  propositions  and  a  suggested  financing  plan,  for 
the  subsequent  five  years.     The  Board  of  Supervisors  will, 
after  modifications,  additions,  or  deletions,  adopt  in  princi- 
ple a  five-year  capital  improvement  program  and  financing  plan 
on  July  15,  1973,  to  guide  the  development  of  the  program  for 
the  subsequent  fiscal  year. 

The  present  report  details  the  following  information: 

1.  Brief  description  of  each  project  with 
Project  Identification  Number; 

2.  Cost  data  by  fiscal  year; 

3.  Master  Plan  review; 

4.  General  priority  recommendations; 

5.  Policy  statements  where  appropriate;  and 


6.  Tabulation  of  departmental  submissions. 
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The  Six-Year  Capital  Improvement  Program  contained  in 
this  report  consists  of  774  projects  with  an  estimated  aggre- 
gate cost  of  approximately  $900  million.    A  fiscal  summary  of 
the  entire  six-year  program  will  be  found  on  Page  B-l.  Cost 
estimates  for  projects  in  1973-74  are  expected  to  be  substan- 
tially the  same  as  the  budgetary  requests.     However,  cost 
estimates  for  the  later  years  in  the  program  are  subject  to 
revision  as  the  year  of  effectuation  approaches. 

While  concerned  with  the  total  financial  resources  of 
the  City  and  the  application  of  these  resources  to  the  Capital 
Improvement  Program,  the  City  Planning  Commission  is  acutely 
aware  of  the  limited  availability  of  funds  from  the  ad  valorem 
tax  and  sales  tax  resource.    For  this  year's  program,  there  is 
a  slight  change  in  the  assignment  of  general  priority  ratings. 
The  "essential"  priority  rating  applies  only  to  a  project  recom- 
mended for  the  first  year  of  the  program  except  where  concur- 
rence in  concept  is  given  to  a  proposed  bond-financed  program. 
The  reason  for  this  change  is  to  focus  attention  on  those  most 
significant  projects  recommended  for  budget  year  funding.  The 
Commission  wishes  to  emphasize  that  these  essential  projects 
do  not  represent  the  total  capital  needs  of  the  City,  but  were 
selected  to  present  a  program  which  was  more  in  line  with  the 
City's  fiscal  capabilities. 
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1973-74          1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  of  dollars) 


1978-79 


SIX -YEAR 
TOTALS 


Single  Project 


(Ad  valorem  -  sales  tax) 


F.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


115.73.101 


C        Install  partitioning,  air  conditioning, 
electric  panelling  and  new  ceiling 


10.0 


110.0 


120.0 


CITY  ATTORNEY 
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1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX -YEAR 
TOTALS 


Single  Project 


(Ad  valorem  -  sales  tax) 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


117.67.101        B        City  Hall,  Rooms  206  and  314,  install 

library  and  office  ventilation 


52.5 


52.5 


DEPARTMENT  OF  CITY  PLANNING 


1973-74 


No.  of  Projects  1 

Costs  of  Projects  10.7 

Ad  vale: rem  -  sales  tax  10.7 

Proposed  bonds 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

119.68.101        C        100  Larkia  St.,  general  interior  10.7 

alterations 

119.73.201        A        Open  Space  Acquisition  and  Development, 

north,  central  and  south  waterfront  areas 
and  selected  interior  locations 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

1  2 

6,000.0  -  6,010.7 

-----  10.7 

6,000.0  -  -  6,000.0 

10.7 


6, 000. On 


6,000.0 


CIVIL  SERVICE 


1973-74 


No.  of  Projects  1 
Cost  of  Projects  47.0 
(Ad  valorem  -  sales  tax) 


CPC 

P.I.N  PRI.  PROJECT  DESCRIPTION 

121.72.101        B        City  Hall,  first  floor,  office  alterations  47.0 

121.69.101        C        City  Hall,  first  floor,  space  utilization 

study 

121= "7.103        C        City  Hall,  Room  52-B,  convert  basement 

storeroom  to  filing  office 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

2  3 
21.1  -  68.1 

47.0 

3.2  3-2 
17.9  17-9 


CONTROLLER 
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1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79  SIX-YEAR 
TOTALS 


No.  of  Projects 


Costs  of  Projects 


333.4 


165.9 


3 

499.3 


(Ad  valorem  -  sales  tax) 


P.I.N. 


124.72.101 


124.72.102 


124.69.101 


CPC 
PRI. 

A 


A 


B 


PROJECT  DESCRIPTION 

City  Hall,  EDP  Section,  security 
improvements  (CIAC-CI-22) 

City  Hall,  EDP  Section,  provide 
alternate  source  of  electrical 
service  (CIAC-CI-17) 

240  Van  Ness  Avenue,  EDP  Section, 
office  alterations 


160.5 


172.9 


165.9 


160.5 


172.9 


165.9 


EMERGENCY  SERVICES 


1973-74 


Single  Project 

(Ad  valorem  -  sales  tax) 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


131.72.101  H  Christmas  Tree  Point,  Twin  Peaks,  con- 
struct underground  emergency  operating 
center  (LOCATION  OF  PROJECT  SUBJECT  TO 
FURTHER  REVIEW) 
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74-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


472.6  503.5  534.5 


1,510.6 


DISTRICT  ATTORNEY 
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1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


six-:  r.R 

TOTALS 


Single  Project 

(Ad  valorem  -  sales  tax) 


P.I.N. 


CPC 
PRI 


PROJECT  DESCRIPTION 


141.71.101        B        Hall  of  Justice,  third  floor  alterations 


23.1 


23.1 


FIRE  DEPARTMENT 


D-8 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79  SIX-YEAR 

TOTALS 


No.  of  Projects 


Costs  of  Projects 


Ad  valorem  -  sales  tax 


Proposed  bonds 


8 


204.9 


10 


204.9  10,451.5 


151.5 


10,300.0 


1 

8.8 
8.8 


1  20 
8,500.0  19,165.2 
365.2 

8,500.0  18,800.0 


P.I.N. 


145.71.101 


CPC 
PRI. 


145.72.101  A 


145.70.102  A 


145.72.102  B 


PROJECT  DESCRIPTION 

Various  locations,  install  security 
measures  (includes  145.71.102;  CIAC- 
CI-38) 

Various  locations,  install  radio  controls 
for  apparatus  doors  ($10.0  previously  ap- 
propriated; includes  145.69.103;  CIAC-CI- 
26,  27) 

Various  locations,  install  automatic 
radio  controlled  overhead  doors  (CIAC- 
CI-25) 

870  Bush  St.,  remodel  and  modernize 
kitchens  and  bathrooms 


145.67.112        B        Engine  Co.  42,  2430  San  Bruno  Ave.,  re- 
locate and  enlarge  kitchen 

145.72.107        B        Engine  Co.  35,  36  Bluxome  St.,  remodel 

kitchen 


145.71.103  A 


Various  locations,  install  battery- 
operated  emergency  lighting  facilities 


30.8 


32  ,0 


51.4 


8.1 


17.9 


6.5 


18.2 


30.8 


32.0 


51.4 


8.1 


17.9 


6.5 


18.2 


FIRE  DEPARTMENT 


D-9 


CPC                                                                                                     1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
F.I.N.  PRI .  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  iL. 

145.73.101        D        1249  Clayton,  convert  inactive  firehouse  40.0  40.0 

to  handball  court  and  gymnasium 


145.69.106  C 


145.69.107 


Pipe  Yard,  2245  JerroldAve.,  construct  38.0  38.0 

storage  shed 


145.72.106        C        Install  dishwashers  at  various  engine  7.5  7.5 

companies 


145.72.105        B        Install  grease  hoods  and  flues  over  ranges 

at  various  engine  companies 

145.67.121        C        Training  Center,  2310  Folsom  St.,  construct 

storage  building  for  ladders 

145.67.113        E        Engine  Co.  40,  2155  18th  Ave.,  enlarge 

k  tchen  area  and  remodel  officers'  quarters 


145.69.105        C        Engine  Co.  4,  676  Howard  St.,  renovate  por- 
tion of  basement  to  provide  study  room 


145.73.202        B        Training  Center,  replace  pipe  to  low  pres- 
sure hydrant 

145.70.105        B        Conduct  electrolysis  survey  and  study  for 

AWSS 

145.67.123        C        Twin  Peaks  Reservoir,  pave  access  road  and 

parking  area 


13.0  13.0 
21.0  21-° 
16.6  16'6 


Engine  Co.  31,  441  12th  Ave.,  install  misc.  15.6 
improvements  to  premises 


9.6 


145.73.201        A        Auxiliary  Water  Supply  System  extensions  and  10, 300. On 

improvaments,  and  fire  house  reconstruction 
and  remodeling 


23.8 


6.4 


8.8 


15.6 


9.6 


10,300.0 


23.3 


6.4 


8.8 


FIRE  DEPARTMENT 

CPC  1973-74 
F.I.N.  PRI.  PROJECT  DESCRIPTION 


145.73.601 


A        Auxiliary  Water  Supply  System,  improvements 


D-10 


1974-75           1975-76           1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)     TOTALS 


8, 500. On  8,500.0 


MAYOR 


D-ll 


1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

Single  Project 

(Ad  valorem  -  sales  tax) 


CFC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

151.73.101        B        City  Hall,  main  floor,  relocate  public  60.0 

information  office 


MUNICIPAL  COURT 


D-12 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)      TOTALS 


No.  of  Projects 


Costs  of  Projects 


Ad  valorem  -  sales  tax 


3 

104.9 
104.9 


27.6 


27.6 


Proposed  bonds 


4,028.8 


38.8 


4,000.0 


30.3 
30.3 


31.8 
31.8 


33.3 


33.3 


4,256.7 


266.7 


4,000.0 


P.I.N. 


155.73.101 


155.68.101 


CPC 
PRI 


PROJECT  DESCRIPTION 


155.67.102        B        City  Hall,  renovate  various  courtrooms 

and  chambers 


A        Hall  of  Justice,  security  improvements 
for  various  courtrooms  and  offices 

C        City  Hall,  Rooms  300,  301  and  303,  install 
acoustical  tile 


155.73.301        A        Hall  of  Justice,  Municipal  and  Superior 

Courts,  additional  courtrooms  and  related 
rooms 


26.3 


68.0 


10.6 


27.6 


28.8 


4, 000. On 


30.3 


21.8 


33.3 


178.1 


68.0 


10.6 


4,000.0 


POLICE  DEPARTMENT 


No.  of  Projects 
Cost  of  Projects 

(Ad  valorem  -  sales  tax) 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

161.72.115  A        Police  Stables,  install  security  measures 

and  related  structural  alterations  (CIAC- 
Cl-14) 

161.72.110  A        Police  Range,  install  security  measures 

and  related  structural  alterations  (CIAC-- 
Cl-15) 

161.72.116  A        Police  Range,  construct  reinforced  concrete 

block  building  to  store  explosives  (CIAC- 
Cl-16) 

161.72.111  A        Hall  of  Justice,  4th  floor,  Bureau  of  Com- 

munications, provide  C02  type  fire  protection 
system  for  electric  equipment  (CIAC-Cl-19) 

161.71.101        B        Hall  of  Justice,  Crime  Lab.,  study  to  enlarge 

facility 

161.70.116        C        Hall  of  Justice,  Crime  Lab.,  alterations 

161.73.101        C        Three  district  stations,  replace  and  relocate 

gas  pumps 


D-13 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

19  11  7  1  1  58 

363.2  369.0  438.6  1,487.7  1,451.2  4,540.3 


38.3 
43.8 
8.4 
12.1 

1.3 

28.4 
5.2 


POLICE  DEPARTMENT 


D-14 


P.I.N. 


CPC 
PRI . 


PROJECT  DESCRIPTION 


1973-74          1974-75          1975-76          1976-77  1977-78 
 (Costs  in  thousands  of  dollars)  


1978-79 


SIX-YEAR 
TOTALS 


161.73.102  B       Various  police  facilities,  noise  control 

booth  for  IBM  cable  terminal 

161.71.103  A        Hall  of  Justice,  various  locations,  in- 

stall security  devices  (CIAC-Cl-29) 


161.71.108  A 


Hall  of  Justice,  Communications  Center, 
install  security  doors  and  acoustical 
materials 


161.71.110        A        Police  Range,  install  overhead  safety 

baffles 

161.73.103        B        Police  Range,  reconstruct  mechanical  targets 

for  25  and  50 -yard  ranges 


161.71.202 


161.72.117  C 


Police  Range,  r^nave  and  re stripe  two  park- 
ing areas 

Hall  of  Justice,  Photo  Lab.,  additions  and 
alterations 


161.70.122        B        Hall  of  Justice,  Crime  Prevention  Detail, 

Room  136,  misc.  alterations  to  increase 
security 


161.71.102  C 


161.71.104  C 


Hall  of  Justice,  Southern  Station,  Room  101, 
alterations 

Hall  of  Justice,  Internal  Affairs  Bureau, 
misc.  alterations 


161.70.117  C  Hall  of  Justice,  Traffic  Bureau,  alterations 
161.70.128        A        Planning  services,  Bureau  of  Architecture 


10.0 
26.8 
15.5 

36.4 
11.0 
64.2 
12.8 
8.9 

73.3 

9.4 

14.8 
10.0 


10.0 
26.8 
15.5 

36.4 
11.0 
64.2 
12.8 

8.9 

73.3 

9.4 

14.8 
10.0 


POLICE  DEPARTMENT 


D-15 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


161.70.124        C        Hall  of  Justice,  Intelligence  Unit, 

alterations 

161.71.107        C        Hall  of  Justice,  various  locations,  misc. 

alterations 


161.71.109  C 


161.71.111  C 


161.58.104  C 


161.71.207 


Hall  of  Justice,  Planning  and  Research, 
install  partitions 

Hall  of  Justice,  Criminal  Information  Bureau, 
miscellaneous  alterations 

Hall  of  Justice,  Traffic  Bureau,  remodel 
western  section 


161.71.105        B        Block  3759,  Lot  40,  adjacent  to  Hall  of 

Justice,  provide  additional  ; -rking  for 
Police  Department 

161.71.201        B        Hall  of  Justice,  Operations  Center,  5th 

floor,  soundproofing  and  security  alterations 


B        Hall  of  Justice,  Criminal  Information  Bureau, 
alterations  for  improved  efficiency  and 
security 


161.70.111        B        Hall  of  Justice,  City  Prison,  alterations  to 

women's  section 


161.72.118  B 


161.71.113 


Hall  of  Justice,  Room  434,  create  new  interro- 
gation room 

Hall  of  Justice,  Traffic  Bureau,  provide 
acoustical  treatment 


7.1 


10.1 


9.6 


10.7 


10.1 


11.6 


21.0 


34.8 


10.4 


5.6 


12.1 


7.1 


10.1 


9.6 


10.7 


10.1 


11.6 


21.0 


34.8 


10.4 


5.6 


12.1 


POLICE  DEPARTMENT 


CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION 


161.70.109        B        Hall  of  Justice,  City  Prison,  reconstruct 

intercom  system 

161.73.104  B        Six  district  stations,  construct  PIC  radio 

cabinets 

161.73.105  B        Richmond,  renovate  men's  toilet  room 

161.73.106  B        Six  district  stations,  replace  toilets  in 

cells 

161.73.107  C        Hall  of  Justice,  Juvenile  Bureau,  install 

partitions  and  provide  auxiliary  lighting 
circuit 

161.73.108  C        Traffic  Bureau,  additional  alterations 

161.70.121        B        Hall  of  Justice,  City  Prison,  install  TV 

surveillance  system 

161.71.112        B        Hall  of  Justice,  Communications  Center, 

modify  air  conditioning  system 

161.69.103        H        Ingleside  Station,  remodel  /arious  offices 

including  acoustical  treatment 

NOTE:     Ingleside  Station  scheduled 
for  demolition. 

161.68.106        H        Taraval  Station,  provide  additional  park- 
ing spaces 

NOTE:     Taraval  Station  scheduled  for 
demolition. 


D-16 

74-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

22.5  22.5 

8.7  8.7 

10.4  10.4 
10.0  io.o 

7.0  7-° 

9.5  9'5 
123.7  123,7 

28.3  28,3 


14.8 


14.8 


POLICE  DEPARTMENT 


D-17 


F.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


161.70.112 


161.71.203 


161.71.205 


161.71.206 


161.73.201 

161.73.202 
161.73.203 
161.70.110 

161.70.113 
161.70.106 

161.71.302 


B        Hall  of  Justice,  City  Prison,  preliminary 
studies  for  alterations  to  elevator 

B        Police  Range,  install  automatic  sprinkler 
system 

C        Central  Station,  install  cabinets  and 
shelving 

H        Taraval  Station,  provide  new  restroom  and 
interrogation  room 

NOTE:     Taraval  Station  scheduled 
for  demolition. 


B 

B 
B 
B 

B 
B 

H 


Hall  of  Justice,  City  Prison,  install 
security  and  provide  health  measures 

Central  Station,  provide  air  conditioning 

Police  Range,  install  heating  system 

Hall  of  Justice,  City  Prison,  men's  section, 
miscellaneous  alterations 

Hall  of  Justice,  City  Prison,  resurface  floor 

Hall  of  Justice,  Homicide  Bureau,  install 
interrogation  room 

Taraval  Station,  provide  training  and  utility 
rooms  in  basement 

NOTE:     Taraval  Station  scheduled 
for  demolition. 


2.1 


20.3 


5.9 


6.3 


7.5 

34.8 
19.5 
20.3 

181.9 


12.5 


48.2 


2.1 


20.3 


5.r, 


6.3 


7.5 

34.8 
19.5 
20.3 

181.9 
12.5 

48.2 


FOLICE  DEPARTMENT 


CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION  

161.71.303        B        Hall  of  Justice,  City  Prison,  construct 

recreation  area  on  roof 

161.67.103        H       New  Northern  Police  Station,  south  side 

of  Turk  St.  between  Webster  and  Fillmore  Sts., 
acquire  land  and  construct  building 

THE  CITY  PLANNING  COMMISSION  WITHHOLDS 
EVALUATION  OF  ALL  PROJECTS  FOR  NEW  DISTRICT 
STATIONS  UNTIL  THE  POLICE  DEPARTMENT'S 
PROGRAM  FOR  REORGANIZING  PHYSICAL  FACILITIES 
IS  FINALIZED. 

161.68.105        C        Hall  of  Justice,  Central  Warrant  Bureau,  pro- 
vide three  rooms  by  partitioning 

16]. 71. 401       H       Taraval  Station,  install  intercommunications 

system 

NOTE:     Taraval  Station  scheduled 
for  demolition. 

151.67.201        H        New  Ingleside  Police  Station,  acquire  land 

and  construct  building  (site  undetermined) 

NOTE:     See  statement,  161.67.103 

161.67.302        H        New  Taraval  Police  Station,  acquire  land  and 

construct  building  (site  undetermined) 

NOTE:     See  statement,  161.67.103 

161.67.301        H        New  Richmond  Station,  acquire  land  and  con- 
struct building   (site  undetermined) 


NOTE 


See  statement,  161.67.103 


D-18 

1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

13.3  13.3 
71.7  611.0  682.7 

10.5  10-5 
5.6  5-6 

276.8  598.3  875.1 

278.4  513.1  791.5 


938.1  938.1 


DEPARTMENT  OF  SOCIAL  SERVICES 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


D-19 


1978-79  SIX-YEAR 
TOTALS 


No.  of  Projects 


Cost  of  Projects 


Ad  valorem  -  sales  tax 


Other  sources   (nonprofit  corporation) 


P.I.N, 


CPC 
PRI, 


169.73.101  A 


169.70.101  B 

169.71.103  C 

169.73.101  C 

169.73.102  C 

169.73.103  B 

169.73.104  B 


PROJECT  DESCRIPTION 

166-70  and  190  Otis  St.   (Block  3513, 
Lots  8  and  72) ,  land  acquisition,  build- 
ing demolition  and  construction  of  new 
office  building   (former  169.71.101) 
(R72.44)    (nonprofit  corporation) 

1680  Mission  St.,  alterations  to  heating 
and  ventilating  systems 

1680  Mission  St.,  prov'de  acoustical  wall 
treatment  for  interview  rooms 

1680  Mission  St.,  provide  acoustical  wall 
treatment  for  conference  rooms  and  lobby 

150  Otis  St.,  provide  acoustical  treatment 
for  supervisors*  offices 

150  Otis  St.,  new  women's  toilet  facilities 

150  Otis  St.,  lighting  fixtures  for  stair 
towers 


7,553.2 
53.2 
7,500.0 


7,500.0o 


11.3 

9.2 

6.2 

9.0 

12.0 
5.5 


7,553.2 
53.2 
7,500.0 


7,500.0 


11.3 

9.2 

6.2 

9.0 

12.0 
5.5 


REDEVELOPMENT  AGENCY 


1973-74 


Single  Project 

(Ad  valorem  -  sales  tax) 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

171.73.101        A        Chinatown  area,  Stockton  and  Sacramento 

Sts.,  southwest  corner,  provide  local 
cash  share  for  development  of  federally 
assisted  low-  and  moderate -income  housing 


D-20 

1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)  TOTALS 


608.0 


SHERIFF'S  DEPARTMENT 


D-21 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars)  


1978-79 


SIX-YEAR 
TOTALS 


No.  of  Projects 
Costs  of  Projects 

(Ad  valorem  -  sales  tax) 


13 


575.9 


296.3 


235.9 


217.1 


251.5 


32 
1,576.7 


P.I.N. 


CPC 
PRI. 


173.71.101 
173.71.102 
173.67.119 

173.67.122 
173.67.120 

173.67.101 


A 


A 


A 


PROJECT  DESCRIPTION 

NOTE:     Jails  No.  1  and  No.  3  are  located 

in  the  Hall  of  Justice.  Jails  No.  2 
and  No.  4  are  located  at  San  Bruno. 

Jail  #1,  install  steel  grilles  in  transom 
openings  (CIAC-CI-12) 

Jail  #1,  install  steel  grilles  in  windows 
of  cells  and  recreation  area  (CIAC-CI-13) 

Jail  #2,  convert  cells  and  alter  washrooms 
to  provide  68  showers  ($20.9  previously 
appropriated)  (CIAC-CI-21) 

jail  #2,  men's  building,  provide  new  toilet 
room  for  kitchen  workers  (CIAC-CI-24) 

jail  #2,  men's  building,  install  66  stain- 
less steel  tables  for  dining  and  passive 
recreation  (CIAC-CI-28) 

jail  #2,  install  automatic  fire  ^f  ^s 
to  comply  with  S.  P.  Buildzng  Code  (CIAC 
CI-31) 


8.6 


42.3 


172.8 


8.6 


160.0 


76.3 


8.6 


42.3 


172.8 


8.6 


160.0 


76.3 


SHERIFF'S  DEPARTMENT 


CPC 

p.I.N.  PRI.  PROJECT  DESCRIPTION 


173.70.101        A        Jails  #2  and  #4,  install  modern  alarm 

system  (CIAC-CI-32) 

173.71.201  A        Jail  #2,  install  metal  window  guards  in 

cells 

173.67.105        B        Jail  #2,  alterations  to  visiting  area 

173.71.105        A        Jail  #2,  construct  shower  and  storage 

building  in  farm  area 

173.69.101        A        Jail  #2,  men's  building,  convert  basement 

area  into  classroom  and  recreation  room 

173.71.103  C        Jails  #2  and  #4,  install  outside  telephone 

at  various  locations 

173.71.104  A        Jail  #2,  men's  building,  renovate  kitchen 

173.72.101  B        Jail  #2,  Tiers  1-8,  improve  lighting 

173.72.102  C        Jail  #2,  access  road  to  e^arcise  yard 

173.71.202  C        Jail  #2,  construct  building  for  paint 

storage 

173.71.206        B        Jail  #2,  men's  building,  replace  fxoor 

coating 

173.71.205        B        Jail  #2,  attorney's  room  and  chaplain's 

office,  alterations  for  soundproo.xng 
and  privacy 

173.68.105  B        Jail  #4,  reconstruct  intercom  system 


D-22 


1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)  TOTALS 


170.0 
19.3 
25.0 
7.0 

62.2  60.8  35.5 

12.8 

12.3 


13.9 

17.1 

17.1 
8.0 

21.4 

9.8 

190.0 
19.3 
25.0 
7.0 

158.5 

12.8 

12.3 


SHERIFF'S  DEPARTMENT 


D-23 


P.I.N 


CPC 
PRI 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


173.68.108        B        Jail  #1,  reconstruct  and  extend  intercom 

and  PA  systems 

173.70.309        B        Jail  #1,  alterations  to  visiting  area 


173.70.503 
173.70.508 
173.67.112 

173.67.116 

173.71.204 

173.71.203 

173.70.505 

173.71.207 
173.67.109 

173.67.115 

173.67.113 


B        Jail  #2,  replace  two  elevators 

B        Jail  #1,  alterations  to  interview  rooms 

C        Jail  #2,  construct  new  building  for  feed 
storage 

C        Sheriff's  Office,  Room  333,  City  Hall, 
remodel  Civil  Division  office  area 

C        Jail  #2,  construct  building  for  vehicle 

storage 

C        Jail  #2,  men's  building,  build  new  loading 
dock  with  associated  equipment 

C        axils  #2  and  #4,  install  roadway  lighting 
within  jail  grounds 

C        Jail  #2,  construct  road  to  Jail  #4 

C        Jail  #2,  construct  concrete  retaining  wall 
along  west  side  of  men's  recreation  area 

C        Jails  #2  and  #4,  reconstruct  paving  on 
roads  and  visitors'  parking  area 

C        Jail  #2,  convert  stable  to  farm  produce 
storage  facility 


19.5 

19.5 
114.1 
9.7 


81.9 


15.0 


76.5 


8.2 


11.2 

66.3 
65.1 

37.2 
71.7 


19.5 

19.5 
114.1 
9.7 
81.9 

15.0 

76.5 

8.2 

11.2 

66.3 
65.1 

37.2 
71.7 


SUPERIOR  COURT 


D-24 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars)   


1978-79  SIX-YEAR 
TOTALS 


No.  of  Projects 


Costs  of  Projects 


109.2 


52.0 


72.8 


6 

234.0 


(Acl  valorem  -  sales  tax) 


P.I.N. 


179.72.101 


179.73.101 


179.68.102 


179.73.102 


179.69.101 


CPC 
PRI. 


B 


B 


B 


PROJECT  DESCRIPTION 

Hall  of  Justice,  3rd  floor,  install 
protective  shields  in  courtrooms  ($19.0 
previously  funded;  CIAC-CI-3) 

Hall  of  Justice,  install  security  alarm 
system 

City  Hall,  install  air  conditioning  in 
judges'   chambers,  Rooms  409  and  413 

City  Hall,  4th  floor,  remodeling  to  pro- 
vide facilities  for  jurors 

City  Hall,  remodel  Courtrooms  403,  417, 
452,   457,   459  and  481 


38.5 


20.0 


23.2 


27.5 


52.0 


179.69.102        B        City  Hall,  renovate  Courtroom  450 


72.8 


38.5 


20.0 


23.2 


27.5 


52.0 


72.8 


BOARD  OF  SUPERVISORS 


D-25 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars)  


1978-79 


SIX-YEAR 
TOTALS 


Single  Project 

(Ad  valorem  -  sales  tax) 


P.I.N. 


181.72.101 


CPC 
PRI. 

B 


PROJECT  DESCRIPTION 

City  Hall,  2nd  floor,  create  additional 
office  space  (CIAC-CI-41) 


636.7 


636.7 


JUVENILE  COURT 


No.  of  Projects 
Costs  of  Projects 

(Ad  valorem  -  sales  tax) 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

186.67.104       A        Youth  Guidance  Center,  alter  five  cottages 

($141.5  previously  appropriated  to  alter 
other  cottages)  (CIAC-RR-12) 

186.71.201        B        Youth  Guidance  Center,  modernize  lighting 

in  administration  building 

186.72.101  B        Youth  Guidance  Center,  Arts  and  Crafts 

Room,  remodel  for  teachers'  curriculum 
laboratory 

187.67.102  A        Log  Cabin  Ranch,  sewage  treatment  improve- 

ments 

137.69.102  A        Log  Cabin  Ranch,  addition  to  recreation 

hall 

183.71.101        A        Hidden  Valley  Ranch,  install  emergency 

electrical  heating  and  lighting  system  for 
dormitories,  dining  room  and  kitchen  area 

136.70.103  A        Juvenile  Court,  conduct  study  of  detention 

facilities 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


7  5  1  13 

246.8  176.8  210.8  53.1  -  -  687.5 


43.6  47.0  50.3  53.1  194.0 


17.1 


7.0 


44.4 


55.6 


54.1 


25.0 


17.1 


7.0 


44.4 


55.6 


54.1 


25.0 


JUVENILE  COURT 


D-27 


CPC                                                                                                     1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
P.I.X  .  PRI.  PROJECT  DESCRIPTION   (Costs  in  thousands  of  dollars)  TOTALS 

186.68.101  C        Youth  Guidance  Center,  construct  garage  46.0  46.0 

for  ten  City-owned  vehicles 

166.73.102  C        Youth  Guidance  Center,  remodel  existing  18.0  18.0 

storeroom  facilities  below  service  building 


186.73.103  C        Youth  Guidance  Center,  convert  two  shower  8.5 

rooms  into  storage  areas 

186.73.104  B        Youth  Guidance  Center,  remove,  refinish  6.3 

and  reinstall  toilets  in  cottages 


187.67.105        C        Log  Cabin  Ranch,  construct  equipment  storage 

building 

186.71.301        C        Youth  Guidance  Center,  construct  warehouse 

and  real  gn  roadway 


51.0 


8.5 


6.3 


51.0 


160.5  160-5 


CALIFORNIA  ACADEMY  OF  SCIENCES 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


No.  of  Projects 


Costs  of  Projects 


Ad  valorem  -  sales  tax 


987.0 


137.0 


2,891.0 


141.0 


92.7 
92.7 


1,375.0 


312.0 


5,657.7 


370.7 


Other  sources 


850.0 


2,750.0 


1,375.0 


312.0 


5,287.0 


NEW  CONSTRUCTION  PROPOSED  IN  PROJECTS  213.67. 
302  AND  213.67.116  SHOULD  BE  DEFERRED  PENDING 
THE  DEVELOPMENT  OF  A  MASTER  PLAN  FOR  GOLDEN 
GATE  PARK.     THIS  PLAN  SHOULD  BE  A  JOINT  STUDY 
BY  THE  RECREATION  AND  PARK,  PUBLIC  WORKS,  CITY 
PLANNING,  POLICE  AND  FIRE  DEPARTMENTS;  THE 
MUNICIPAL  RAILWAY;  THE  de  YOUNG  MUSEUM  AND  THE 
ACADEMY  OF  SCIENCES. 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

213.67.117        B        Francis  Scott  Key  Monument,  restore  and 

reset 

213.69.101        A        Steinhart  Aquarium,  install  emergency 

generator  (CIAC-CI-18) 

213.70.101        C        North  American  Hall,  conduct  preliminary 

studies  of  the  feasibility  of  usxng  a 
partially  excavated  basement  area 

213.67.301        A        Hall  of  Man,  exhibit  building,  new 

construction 


100.0 


30.0 


7.0 


100.0 


30.0 


7.0 


3,000.0 

250. 0o  2,750.0o 


CALIFORNIA  ACADEMY  OF  SCIENCES 


D-29 


F.I.N, 


CFC 
PRI 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


213.73.101 


213.67.116 


^        Steinhart  Aquarium,  Fish  Roundabout 
Building,  new  construction 


213.67.104        B        Steinhart  Aquarium,  provide  reptile 

quarantine  area 

213.67.114        B        Steinhart  Aquarium,  improve  ground 

water  removal  system 

213.67.302        H        Steinhart  Aquarium,  complete  facility 

and  construct  new  Earth  History  Building 


H        Hall  of  Science,  provide  additional 
laboratory  and  office  space 


6OO.O0 


36.5 


104.5 


92.7 


1, 375.0O 


312. Oo 


600.0 


36.5 


197.2 


1,375.0 


312.0 


CHIEF  ADMINISTRATIVE  OFFICER 


D-30 


1973-74          1974-75          1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

Single  Project 

(Ad  valorem  -  sales  tax) 


P.I.N 


221.70.101 


CPC 
PRI. 


PROJECT  DESCRIPTION 

Establish  revolving  fund  to  be 
administered  by  CIAC  for  various 
studies  and  minor  capital  improvements 


100.0 


100.0 


100.0 


100.0 


100.0 


100.0 


600.0 


DIRECTOR  OF  FINANCE  AND  RECORDS 


Single  Project 

(Ad  valorem  -  sales  tax) 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

227.70.101        C        Study  for  New  Records  Center  (site 

undetermined) 

NOTE :     See  245.73.101  for  proposed 
new  Records  Storage  Center  at 
429  Jessie  Street. 


D-31 

1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)  TOTALS 


16.1 


DEPARTMENT  OF  ELECTRICITY 
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1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars)  


1978-79 


SIX-YEAR 
TOTALS 


No.  of  Projects 


Costs  of  Projects 


4 

469.3 


211.2 


200.0 


200.0 


200.0 


200.0  1,480.5 


(Ad  valorem  -  sales  tax) 


P.I.N. 


233.73.101 


2  22.73.102 


233.70.103 


CPC 
PRI. 


233.70.101  A 


233.71.101  A 


223.67.102  B 


PROJECT  DESCRIPTION 

Various  locations,  install  fire  and 
police  alarm  systems  in  new  Underground 
Districts  (recurring  budget  item;  $733.7 
previously  appropriated  (CIAC-CI-7) 

NOTE:     Board  of  Supervisors  Resolution 
515-68  declares  intent  for  preferential 
funding. 

Central  Fire  Alarm  Station,  rebuild  roof 
and  protect  skylight  openings  (CIAC-CI-30) 

Central  Radio  Station,  convert  overhead 
electric  and  communications  wiring  to 
underground  (CIAC-CI-40) 

India  Basin  Industrial  Park,  provide  fire 
and  police  alarm  system 

Twin  Peaks,  construct  third  antenna  tower 
for  public  safety  service 

,i    ~,  Cf  =  t-inn     1003  Turk  St., 
Central  Fire  Alarm  Station,  xuu 

fov.  fire  communications 
construct  garage  for  lire 

van 


224.7 


15.0 


55.2 


124.4 


50.0 


200.0 


200.0 


200.0 


200.0 


11.2 


200.0  1,224.7 


15.0 


55.2 


124.4 


50.0 


11.2 


REAL  ESTATE  DEPARTMENT 


D-33 


1973-74  1974-75  1975-76  1976-77  1977-78 

{Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


No.  of  Projects 
Costs  of  Projects 


(Ad  valorem  -  sales  tax) 


2 

145.0 


19.8 


97.4 


390.6 


8 

652.8 


P.I.N. 


245.73.101 


CPC 
PRI. 


245.73.102 
245.67.107 
245.67.108 
245.67.102 

245.67.110 
245.69.101 


B 


C 
C 


PROJECT  DESCRIPTION 

429  Jessie  St.    (Block  3704,  Lot  9), 
acquisition  of  building  for  Records 
Storage  Center  to  replace  leased  build- 
ing at  144  Townsend  St. 

Civic  Auditorium,  main  floor,  terrazzo 
flooring  repair 

Brooks  Hall  -  Civic  Center  Plaza,  study 
to  remedy  operational  faults 

Civic  Auditorium,  partition  west  end  of 
north  corridor  on  main  floor 

Civic  Auditorium,  provide  apparatus  for 
automatic  changing  of  curtains  in  main 
arena 

Civic  Auditorium,  resurface  balcony  floors 

Civic  Center  Area,  study  for  underground 
cafeteria  between  Civic  Auditorium  and 
Brooks  Hall 


100.0 


45.0 


10.7 


9.1 


38.5 


58.9 


5.4 


100.0 


45.0 
10.7 
9.1 
38.5 

58.9 
5.4 


REAL  ESTATE  DEPARTMENT 


D-34 


P.I.N, 


CPC 
PRI 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


245.69.102 


B        Acquire  and  remodel  building  for  general 

office  use  on  southeast  corner  of  Van  Ness 
Avenue  and  Grove  Street 


385.2 


385.2 


TAX  COLLECTOR 
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1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
   (Costs  in  thousands  of  dollars)  TOTALS 

Single  Project 

(Ad  valorem  -  sales  tax) 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


261.71.101        C        City  Hall,  Room  106,  alterations  47.8 

(CIAC-CI-5) 


PURCHASING  DEPARTMENT  -  CENTRAL  SHOPS 


No.  of  Projects 
Costs  of  Projects 

(Ad  valorem  -  sales  tax) 
CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

311.67.102  B        Central  Shops,  improve  ventilation  in 

automotive  shops 

311.67.112        B        Central  Shops,  enclose  service  station 

work  area 

311. 72.10?        B        Central  Shops  (Fire  Truck  Repair  Shop), 

install  hydraulic  truck  hoists 

311.67.103  C        Central  Shops,  construct  "enclosed  type" 

shed  for  storage  of  ladders  and  lumber 

311.67.104  C        Central  Shops,  construct  mezzanine 

office  in  Machine  Shop 

311.67.107        C        Central  Shops,  enlarge  shop  entrance  to 

accommodate  large  equipment 

311.67.111        C        Central  Shops,  install  low  pressure  fire 

hydrant  and  water  line  to  test  fire  pump 

311.67.106        C        Central  Shops,  install  covered  automobile 

storage  area 

311.67.101        C        Central  Shops,  pave,  fence  and  light 

adjacent  storage  area 
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74-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)   TOTALS 


2  2  2  -  -  9 

40.2  40.7  154.6  -  -  298.8 


30.4 


9.8 


17.7 


23.0 


64.3 


90.3 


25.6 


9.7 


28.0 


30.4 


9.8 


17.7 


23.0 


64.3 


90.3 


DEPARTMENT  OF  PUBLIC  WORKS  -  General  Office 


1973-74 


No.  of  Projects 


Costs  of  Projects 


Ad  valorem  -  sales  tax 


Proposed  bonds 


Gas  taxes  and  Road  Funds 


Other  sources 


12 

183,453.5 
1,003.5 
64,450.0 

118,000.0 


P.I.N. 


423.70.101 


423.70.102 


423.71.103 


CPC 
PRI , 

A 


A 


423.73.101  A 


PROJECT  DESCRIPTION 

Various  public  buildings,  miscellaneous 
reconstruction  and  replacement  items 
(recurring  budget  item;  CIAC-RR-1) 

Various  public  buildings,  miscellaneous 
minor  capital  improvements  (recurring 
budget  item;  CIAC-Cl-1) 

Reconstruct  steam  supply  and  return 
piping  loop  which  supplies  City-owned 
buildings  in  Civic  Center  (CIAC-Cl-10) 

Various  locations,  elevator  safety 
modifications 


423.73.102        A        City  Hall,  enlarge  electric  service 


423.71.102  A 


Various  locations,  streetside  landscaping 
(Board  of  Supervisors  Res.  515-68;  CIAC-Cl-43) 


200.0 
150.0 
100.6 

35.4 

184.0 
300.0 
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1974-75           1975-76          1976-77          1977-78           1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)   TOTALS 


5  2  -  -  -  19 

7,179.4  6,800.9  6,650.0  6,650.0  6,650.0  217,383.8 

1,053.8  800.9  650.0  650.0  650.0  4,808.2 

6,000.0  6,000.0  6,000.0  6,000.0  6,000.0  94,450.0 

125.6  -  -  "  ~  125-6 

118,000.0 


200.0  200.0  200.0  200.0  200.0  1,200.0 

150.0  150.0  150.0  150.0  150.0  900.0 

110.7  129.5  340-8 

35.4 
184.0 

300.0  300.0  300.0  300.0  300.0  1,800.0 
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DEPARTMENT  OF  PUBLIC  WORKS  -  General  Office 


CPC                                                                                                    1973-74          1974-75           1975-76          1976-77          1977-78           1978-79  SIX-YEAR 
P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

423 .67.105        B        450  McAllister  St.,  install  ventilating,  16.8  16.8 

heating  and  cooling  equipment 

423.70.108        B        460  McAllister  St.,  Bureau  of  Traffic  16.7  16.7 

Engineering,  modify  air  conditioning  system 

423.73.103        A        Multi-purpose  bond,  general  improvements  6, 000. On        6, 000. On        6, 000. On        6, 000. On       6, 000. On        6, 000. On  36,000.0 

to  City-owned  facilities 

423.70.105        A        Civic  Center  area,  construct  a  combined  45, 800. On  45,800.0 

Courts  Building  and  Board  of  Education 
administration  building,  with  an  under- 
ground parking  garage,  on  the  site  of  the 
former  Commerce  High  School  playing  field; 
also  remodel  City  Hall  to  provide  office 
space  for  City  departments  now  occupying 
rented  or  su_ standard  premises 


423.73.104  A 


423.70.107  A 


Yerba  Buena  Center,  sports  and  convention  118, 000. Oo 

center  (nonprofit  corporation) 

12  650.0 

Civic  Center  Area,  construct  new  central  12 ,650. On 

heating  and  cooiing  plant  for  City-owned 
buildings  to  replace  existing  facility 


423.73.105  B        Hall  of  Justice,  study  of  heating,  venti- 

lating and  air  conditioning  system 

423.71.101        B        Hall  of  Justice,  prepare  preliminary  draw- 
ings and  cost  estimates  for  enlargement 
of  building 

423.73.106  B        City  Hall,  Room  61,  provide  ventilation 

system 


7.5 


26.8 


7.6 


7.5 


26.; 


7.6 


DEPARTMENT  OF  PUBLIC  WORKS  -  General  Office 


CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION 


423.70.106        B        City  Hall,  remodel  and  improve  testing 

laboratory 


423.67.106        C        Maintenance  Yard,  2323  Army  St.,  construct 

second  floor  addition  to  Administration 
Building 

423.68.106        A        Utilities  underg rounding,  study  only 

423.67.108        C        City  Hall,  Bureau  of  Engineering,  install 

ventilation  system 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
  (Costs  in  thousands  of  dollars)  TOTALS 


34.0  34.0 

(22.7)  (22.7) 

(11.3s)  (11.3s) 

342.8  342.8 

(228.5)  (228.5) 

(114.3s)  (114.3s) 

10.7  10-7 

10.7  10.7 


DEPARTMENT  OF  PUBLIC  WORKS  -  Sanitation 


1973-74 


Single  Project 

(Proposed  bond) 


CPC 

p.I.N.  PRI.  PROJECT  DESCRIPTION 

425.68.301        A        Various  sewage  treatment  plants  and 

pumping  stations,  dry  weather  water 
pollution  control 

THE  CITY  PLANNING  COMMISSION  APPROVED 
THE  BASIC  CONCEPT  OF  THE  MASTER  PLAN 
FOR  WASTE  WATER  MANAGEMENT  OF  WHICH 
PROJECT  425.68.301  IS  A  PART  UNDER 
RESOLUTION  NO.  6877. 
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1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


55, 000. On 


55,000.0 


DEPARTMENT  OF  PUBLIC  HEALTH 


1973-74 

No.  of  Projects  17 
Costs  of  Projects  1,223.2 

Ad  valorem  -  sales  tax  1,223.2 

Proposed  bonds 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

500 . 73 . 101  A        Central  Emergency,  101  Grove  St.,  8.9 

remodel  basement  and  first  floor  for 
Emergency  Medical  Service 

500.67.113  A        Central  and  Harbor  Emergency  and  143.4 

District  Health  Center  No.  4,  install 
standby  power  facilities  for  Emergency 
Medical  Service 

500.67.139        A        San  Francisco  General,  Bldg.  200,  re-  131.3 

place  elevator 

500.67.114  A        San  Francisco  General,  Bldg.  90,  enclose  12.0 
(ptn)  main  stairway  (CIAC-CI-20) 

500.73.102  A        Laguna  Honda,  Clarendon  Hall,  remodel  59.5 

for  acute  drug  detoxification  unit 

500.67.111        A        101  Grove  St.,  modernize  two  elevators  95.1 

(CIAC-CI-33) 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


15                    17  15                    14  15  93 

3,936.3         15,409.4  27,704.4  1,361.9  2,508.7  52,143.9 

3,936.3           1,909.4  1,804.4  1,361.9  2,508.7  12,743.9 

13,500.0  25,900.0  39,400.0 


8.9 


143.4 


131.3 
12. 
59. 


100.7 


195. 


DEPARTMENT  OF  PUBLIC  HEALTH 


D-42 


P.I.N, 


CPC 
PRI . 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 

TOTALS 


500.73.112 


500.72.101 


500.73.103 


500.73.104 


500.69.101 


500.73.105 


500.73.106 


500.71.119 


500.71.120 


A        Laguna  Honda,  remodel  toilet  rooms  and 

install  safety  devices  in  ward  bathrooms 
(CIAC-CI-19)    (former  500.71.111) 

B        San  Francisco  General,  Outpatient  Dept., 
provide  one  X-ray  room  and  X-ray  film 
storage  facility  (CIAC-CI-36)  (former 
500.71.117) 

B        County  Jail,  Bayview-Hunters  Point  and 

Sun set -Richmond  District  Health  Centers, 
install  X-ray  units  and  Xomats 

B        San  Francisco  General,  Bldg.  80,  remodel 
for  family  practice  clinic 

B        101  Grove  St.,  prepare  study  and  pre- imi- 
nary  plans  for  auditorium  egress 

A        Central  Emergency,  second  floor,  altera- 
tions to  provide  emergency  dental  clinic 

A        Laguna  Honda,  install  hot  water  controls 
for  dishwashers 

A        Laguna  Honda,  install  approved  fire  extin- 
guisher system  in  kitchen  exhaust  ducts 


500.73.107        A        Laguna  Honda,  install  emergency  lighting 

and  communications  circuit 


A        Laguna  Honda,  modernize  electric  outlets 
to  provide  for  three-wire  service  with 
ground  throughout  the  hospital 


218.3 


26.8 


65.0 


217.5 


6.7 


40.0 


57.0 


10.7 


25.0 


16.1 


25.0 


50.0 


218.3 


26.8 


65  .0 


217.5 


6.7 


40.0 


57.0 


10.7 


100.0 


16.1 


DEPARTMENT  OF  PUBLIC  HEALTH 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


500.70.105        A        Laguna  Honda,  conduct  studies  and  prepare 

plans  for  modernization  and  rehabilitation 
of  existing  facilities 

NO  MAJOR  REHABILITATION  OR  NEW 
CONSTRUCTION  SHOULD  OCCUR  AT  THE 
HOSPITAL  UNTIL  THE  STUDY  IS  COMPLETED. 

500.71.115        H        Laguna  Honda,  construct  new  laundry 

500.68.115        C        San  Francisco  General,  provide  additional 

temporary  parking 

500.67.141        C        San  Francisco  General,  install  lighting 

in  main  parking  area  ($14.0  previously 
appropriated) 

500.73.108        H        San  Francisco  General,  construct  temporary 

helistop 

FURTHER  STUDY  OF  PARKING  REQUIREMENTS 
FOR  THE  HOSPITAL  IS  NECESSARY  TO  DETER- 
MINE WHETHER  HELISTOP  AREA  MIGHT  BE 
NEEDED  FOR  PARKING  AND  THE  RELATIONSHIP 
OF  A  SITE  TO  FUTURE  HOSPITAL  OPERATING 
REQUIREMENTS . 

500.69.301        C        San  Francisco  General,  Bldg.  30,  consolidate 

toxicology  and  microbiology  labs. 

500.67.128        B        San  Francisco  General,  acquire  eleven  parcels 

of  land  (Block  4139,  Lots  9-15b;  R58.60  and 
R65.13) 


PARCELS  SHOULD  BE  PURCHASED  AS  THEY 
APPEAR  ON  THE  MARKET. 


D-43 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)    TOTALS 

89.9 


350.0 
50.0 

28.3 
109.0 

41.3 
114.9 


55.6 


810.2 
84.3 


92.1 


101.1 


110.5 


350.0 
50.0 

83.9 
109.0 

851.5 
502.9 


DEPARTMENT  OF  PUBLIC  HEALTH 


CPC 

p.I.N.  PRI.  PROJECT  DESCRIPTION 


500.73.109  B        Laguna  Honda,  Clarendon  Hall,  remodel 

alcoholism  treatment  unit 

500.73.110  H       Acquire  Callison  Memorial  Hospital  prop- 

erty for  mental  health  facility  (1055 
Pine  St . ) 

THE  ACQUISITION  AND  DEVELOPMENT  OF 
NEW  FACILITIES  FOR  MENTAL  HEALTH 
PURPOSES  SHOULD  FIRST  BE  THE  SUBJECT 
OF  A  CITYWIDE  STUDY  FOR  THE  LOCATION 
OF  AND  SERVICE  TO  BE  PROVIDED  BY  THESE 
PROPOSED  FACILITIES. 

500.73.111  H        Bay view-Hunters  Point,  construct  district 

mental  health  facility  (site  undetermined) 

NOTE:     See  above  statement. 

500.70.123        B        Laguna  Honda,  Bldgs.  F,  K  and  L,  install 

14  sterilizers 

500.69.303        B        San  Francisco  General,  construct  security 

fencing  end  gates 

500.70.104        B        San  Francisco  General,  Bldgs.  10,  20,  30 

and  80,  install  hardware  to  secure  windows 

500.68.114        B        Laguna  Honda,  reconstruct  meat  refrigera- 
tor box 

500.73.113  C        Central  Emergency,  office  alterations 

500.73.114  B        Chinatown-North  Beach  District  Health 

Center,  provide  emergency  power  for 
elevators 
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1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
(Costs  in  thousands  of  dollars)   TOTALS 


40.0  40.0 
1,500.0  1,500.0 


1,413.0 

38.9 

24.0 

32.0 

17.2 

9.0 
43.0 


1,413.0 

38.9 

24.0 

32.0 

17.2 

9.0 
43.0 


DEPARTMENT  OF  PUBLIC  HEALTH 


D-45 


CPC  1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 

P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

500.67.109        B        San  Francisco  General,  Bldg.  80,  remodel  23.9  23.9 

basement 

500.67.115        B        Laguna  Honda,  install  utility  closets  in  23.3  23.3 

ward  kitchens 

500.69.109        3        San  Francisco  General,  remodel  Wards  84,  42.0  42.0 

85  and  86 


500.70.124        B        San  Francisco  General,  Service  Bldg.  6, 

provide  access  to  roof 

500.70.114  C  101  Grove  St.,  conduct  study  for  moderniz- 
ing and  adding  to  the  building  and  reloca- 
ting Central  Emergency 

500.69.302        B        San  Francisco  General,  study  future  use  of 

existing  building  to  remain  after  construc- 
tion of  new  hospital  building 

500.67.132        C        District  Health  Center  No.  3,  1525  Silver 

Ave . ,  pave  and  enclose  parking  area  under 
freeway 

500.68.111  C        101  Grove  St.,  alter  Ivy  St.  exit  doors 

500.71.112  B        Laguna  Honda,  modernize  boiler  burners 

and  controls 

500.70.119        B        Laguna  Honda,  various  areas,  modernize 

bathtubs 

500.67.13  4        B        Laguna  Honda,  various  wards,  remodel  treat- 
ment rooms  and  nurses'  stations 


40.8  40.8 
21.4  21.4 

59.9  59'9 
28.1  28,1 


24.6 
92.0 

75.2 

96.0 


24.6 
92.0 

75.2 

96.0 


DEPARTMENT  OF  PUBLIC  HEALTH 


D-46 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


500.67.135        B        Laguna  Honda,  various  wards,  alterations 

to  kitchens 


500.70.126  B 
500.70.110  C 


500.70.109 


500.69.108 


500.71.110 


500.69.203 


500.68.104 


500.67.146 


500.67.151 


San  Francisco  General,  provide  security  ward 

San  Francisco  General,  various  areas,  re- 
habilitate wall-mounted  bed  lights  and 
related  wiring 


500.71.111        B        Laguna  Honda,  install  buzzer  system  in  rear 

bedrooms  of  all  wards 


C        Various  health  facilities,  conduct  studies 

and  prepare  cost  estimates  for  miscellaneous 
remodeling  projects 

H        District  Mental  Health  Centers  (3)  and  sub- 
centers,  new  construction   (sites  undetermined) 


NOTE 


See  statement  for  500.73.110. 


c 
c 

B 

B 
B 


101  Grove  St.,  replace  Ivy  St.  garage  door 

Laguna  Honda,  various  locations,  modernize 
lighting 

San  Francisco  General,  emergency  and  admit- 
ting area,  modify  space  to  provide  another 
creatment  room 

Chinatown-North  Beach  area,  construct  north- 
east community  hospital   (site  undetermined) 

Hunters  Point-Bay view  area,  construct  com- 
munity hospital  and  clinic   (site  undetermined) 


37.9 

282.5 
43.9 

5.8 
12.0 

13, 500. On 


6.4 
58.9 

35.0 

13 ,800. On 
12, 100. On 


37.9 

282.5 
43.9 

5.8 
12.0 

13,500.0 


6.4 
58.9 

35.0 

13,800.0 
12,100.0 


DEPARTMENT  OF  PUBLIC  HEALTH 
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CPC  1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 


500.71.109 


B        San  Francisco  General,  Ward  12,  remodel 
into  two  intensive  care  units 


109.5 


109.5 


500.69.104 


500.67.112 


500.67.104 


500.67.105 


500.70.117 


500.67.137 


500.71.113 


500.70.121 


500.71.114 


500.69.401 


B        San  Francisco  General,  emergency  and  admit- 
ting area,  modify  surgery  room  and  provide 
shielding  and  supports  for  X-ray  equipment 

B       Central  Emergency,  provide  radio  dispatch 
room  and  communication  center 

B        District  Health  Center  No.  1,  3850  17th  St., 
provide  additional  examination  rooms 

C        District  Health  Center  No.  2,  1301  Pierce 
St.,  acquire  land  for  parking  area 

C  San  Francisco  General,  i. locate  paint, 
carpenter,  steamfitter,  exectrical  and 
shade  shops  from  Bldg.  60  to  new  locations 

C        Park  Emergency,  relocate  and  construct  new 
facility   (site  unde  ermined) 

C        Laguna  Honda,  7th  floor,  convert  solarium 
into  Medical  Director's  office 

C       Laguna  Honda,  replace  and  enlarge  portions 
of  PAX  intercom  system 

H        Laguna  Honda,  recondition  two  elevators  in 
tower  and  add  two  new  elevators  for  ward 
areas  A  and  B 

H       Laguna  Honda,  construct  additional  parking 
area 


12.0 


48.2 


44.9 


69.6 


37.8 


816.2 


24.2 


14.1 


435.5 


848.4 


12.0 


48.2 


44.9 


69.6 


37.8 


816.2 


24.2 


14.1 


435.5 


848.4 


DEPARTMENT  OF  PUBLIC  HEALTH 
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CPC  1973-74          1974-75          1975-76          1976-77          1977-78          1978-79  SIX-YEAR 

P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

500.68.101        B       Various  district  health  centers,  install  18.2  18.2 

burglar  alarm  system 

500.70.118        B        Laguna  Honda,  various  areas,  replace  60.6  60.6 

lavatory  sinks 

500.69.109        B        Laguna  Honda,  install  therapy  pool  water  12.7  12.7 

filter 

500.71.201        B        District  Health  Center  No.  1,  3850  17th  St.,  25.0  25.0 

remodel  clinic  area 


500.67.129        C        Laguna  Honda,  reconstruct  paging  system 

500.71.202        H       Laguna  Honda,  conduct  study  and  prepare 

preliminary  plans  for  locker  room  facilities 

500.71.210        H        Laguna  Honda,  conduct  study  and  prepare 

preliminary  plans  for  pharmacy,  dental  and 
X-ray  departments 

500.71.215        C        Laguna  Honda,  expand  telephone  system 

500.67.154        B        Laguna  Honda,  install  burglar  alarm  systems 

in  laundry  building  and  pharmacy 

500.67.142        B        San  Francisco  General,  Bldg.  80,  remodel 

pediatric  and  well-baby  clinic 

500.67.122        B        Laguna  Honda,  install  air  conditioning  in 

pharmacy 

500.70.111        B        San  Francisco  General,  install  air  condi- 
tioning in  pharmacy 


79.6  79.6 

3.2  3.2 

5.4  5.4 

11.8  11-8 

9.6  9.6 


76.8 


22.3 


76.8 


24.3  24.3 


22.3 


DEPARTMENT  OF  PUBLIC  HEALTH 
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P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74          1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  cf  dollars) 


1978-79  SIX-YEAR 
TOTALS 


500.69.103  B 


500.70.107  B 


500.67.125  H 


500.69.107  B 


500.69.114  B 


500.67.167 


500.71.203  H 


500.69.201  H 


500. 71.205 


500.71.206 


500.71.207 


San  Francisco  General,  emergency  and  admit- 
ting area,  modify  three  surgery  rooms  and 
provide  shielding  and  supports  for  X-ray 
equipment 

San  Francisco  General,  replace  air  condi- 
tioning units  in  maternity  area 

Laguna  Honda,  Bldg.  B,  remodel  wards  ($42.0 
previously  appropriated  for  plans) 

San  Francisco  General,  install  ceiling  in 
pharmacy 

San  Francisco  General,  Bldg.  3,  reconstruct 
ventilating  system  in  autopsy  room 


C        San  Francisco  General,  study  for  new  audi- 
torium and  library 


Laguna  Honda,  various  locations,  remodel 
for  physicians'  offices 

Laguna  Honda,  replace  resilient  flooring 
in  main  corridors 


C        Laguna  Honda,  Bldgs.  M  and  O,  install 
floodlights  on  roofs 

B        San  Francisco  General,  Ward  33,  remodel 
for  four-bed  intensive  care  stroke  unit 

C        Laguna  Honda,  Bldgs.  L  and  O,  install 
partitions  in  fourth  floor  wards 


62.9 


59.9 


697.2 


12.0 


85.8 


8.0 


34.5 


124.3 


5.2 


61.0 


39.3 


62.9 


59.9 


697.2 


12.0 


85.8 


8.0 


34.5 


124.3 


5.2 


61.0 


39.3 


DEPARTMENT  OF  PUBLIC  HEALTH 


D-50 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


500.71.208  H        Laguna  Honda,  pave  site  of  demolished 

Bldg.  3  for  additional  parking 

500.71.209  H        Laguna  Honda,  all  wards,  install  new 

ceiling,  lighting  and  cubicle  curtain 
tracks 


61.2 


984.4 


61.2 


984.4 


500.67.120        C        Laguna  Honda,  various  areas,  provide 

ventilation 


500.71.214 


Laguna  Honda,  install  reinforced  con- 
crete walkway  and  stairs  along  "Burma 
Road" 


500.70.120        H        Laguna  Honda,  install  lavatory  basins 

at  various  locations 


25.2 


9.5 


190.7 


25.2 


9.5 


190.7 


CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR 


1973-74 


No.  of  Projects  6 

Costs  of  Projects  119.5 

Ad  valorem  -  sales  tax  119.5 

Proposed  bond 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

611.73.101        A        Install  four  roll-down  metal  doors  for  30.0 

Terrace  Gallery  doors  and  windows  and 
six  roll-down  metal  doors  for  basement 
storage  area  for  security 

611.69.101  B        Coordinate  rehabilitation  projects  6.0 

(Bureau  of  Architecture) 

611.73.102  C        Install  lawn  sprinkler  system  in  the  10.0 

Court  of  Honor 

611.72.301        C        Rehabilitate  Gallery  10;  install  tract  42.8 

lighting  in  Galleries  13-19 

611.71.104        B        Install  seven  inclinators  to  monitor  21.4 

ground  movement 

611.71.301        A        Elevator  safety  modifications  9,3 

611.71.103  C        Install  ventilation  system  in  coffee 

shop  and  adjoining  corridor 


D-51 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


6  3  15 

1,419.4  125.0  -  1,663.9 

119.4  125.0  363.9 
1,300.0  1,300.0 


10.2 


30.0 


6.0 


10.0 


42.8 


21.4 


9.3 
10.2 


CALIFORNIA  PALACE  OF  THE  LEGION  OF  HONOR 

CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION 


611.73.103  C        Construct  metal  floor  for  second  deck  in 

storage  area 

611.71.102        C       Little  Theater,  provide  new  seats 

611.70.101  C        Remodel  Gallery  9 

611.70.102  B        Reconstruct  portions  of  main  heating  and 

ventilating  system 

611.67.201        B        Underground  expansion  of  exhibit  and 

storage  space 

611.67.107        C        Widen  perimeter  road  and  provide  new 

parking  area 

611.67.104  C        Remodel  Garden  Courts  1  and  2 

611.67.103  C        Remodel  receptionist  area 


D-52 

1974-75  1975-76  1976-77  1977-78  1973-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

15.0  15.0 

10.7  10.7 
13.9  13.9 
69.6  69.6 

1,300. On  1,300.0 

61.5  61.5 


53.5 
10.0 


53.5 
10.0 


M.   H.   de  YOUNG  MEMORIAL  MUSEUM 


No-  of  Projects 
Costs  of  Projects 

Ad  valorem  -  sales  tax 

Proposed  bond 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

621.73.101        A        Water  supply  main,  reconstruction 

621.73.105  B        Install  hydro-pneumatic  tank  with  pump, 

compressor  and  controls  to  provide  con- 
stant water  pressure  to  East  Wing  of 

t  ..aseum 

621.71.101  A        Install  sprinkler  system  in  various 

areas 

621.73.106  A        Install  fire  alarm  bells  in  office  area 

and  classrooms 

621.72.201        A        Kress  basement,  install  heat  and  tempera- 
ture controls 

621.72.203        B        Galleries  and  shop  areas,  extend  and 

improve  exhaust  and  ventilation  system 

621.73.107  B        Install  fan  filter  racks 

621.73.102  C        Galleries  A- J,  install  tract  lighting 


D-53 

1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

5  6  8  3  1  -  23 

97.5  100.8  76.9  260.7  4,300.0  -  4,835.9 

97.5  100.8  76.9  260.7  535.9 

4,300.0  4,300.0 

16.2  16 • 2 

5.0  5-0 

46.5  46-5 

3.0 

3.0 

26.8 

26.8 

„  26.8 
26.8 

5.0 

5.0 

37.0 

37.0 


M.  H.  de  YOUNG  MEMORIAL  MUSEUM 


D-54 


P.I.N, 


CPC 
PRI . 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


621.72.202 

621.73.108 

621.73.109 

621.73.110 
621.73.103 

621.73.111 

621.73.112 
621.73.104 

621.71.105 

621.71.107 

621.73.113 
621.72.302 
621.67.301 


C        School  and  office  areas,  install  toilet 
facilities 

C        Install  electrical  outlets  and  lighting 
in  classrooms 

B        Install  emergency  power  supply  system 
and  evacuation  lighting  system 

B        Hearst  Court,  install  bronze  rails 

C        Relocate  men's  toilet  and  construct  new 
women's  toilet 

C        Jewelry  Classroom,  extend  plumbing  and 
install  sink 

C        Construct  new  information  center 

C        Hearst  Court,  install  dimmer  control 
system 

B        Connect  all  roof  and  basin  drains  to 
sewer 

B        Install  access  hatch  to  steam  and  water 
lines  under  building 

C        Relocate  existing  darkroom 

C        Renovate  shop  space  for  art  school  offices 

C        Convert  tower  to  offices  and  storage 


10.0 


7.0 


15.0 


6.0 
40.0 

2.5 

12.0 
6.5 

5.7 

1.2 

3.0 


50.0 
200.0 


10.0 
7.0 
15.0 

6.0 

40.0 

2.5 

12.0 
6.5 

5.7 

1.2 

3.0 
50.0 
200.0 


M.   H.   de  YOUNG  MEMORIAL  MUSEUM 


CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION 


621.72.301        C        Museum  engineering  shop,  extend  roof  to 

loading  dock  and  provide  direct  entrance 
from  shop  to  main  building 

621.67.201        B        East  Wing,  demolition  and  construction 

of  new  East  Wing 


D-55 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


10.7  10.7 


4, 300. On 


4,300.0 


CENTER  OF  ASIAN  ART  AND  CULTURE   (AVERY  BRUNDAGE  COLLECTION) 
in  M.  H.  deYoung  Memorial  Museum 


1973-74 


No.  of  Projects  4 
Costs  of  Projects  78.3 
(Ad  valorem  -  sales  tax) 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

622.73.101        A        Install  smoke  detectors  in  storage  area  4.5 

622.71.103        C        Install  footlighting  in  five  screen  dis-  11.5 

play  platforms 

622.72.101  A        Install  automatic  sprinkler  system  in  12.3 

storage  areas 

622.73.102  B        Replace  existing  elevator  50 .0 

622.73.103  B        Jade  Root,  install  catwalk 

622.73.104  B        Mirror  Room  Gallery,  install  catwalk 

622.71.106        B        Construct  emergency  air  conditioned 

storeroom 

622.71.102        C        Alter  kitchen  area  to  provide  new  dis- 
play case 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


4  -  -  -  -  8 

92.9  -  171.2 


12.0 
3.0 
67.4 

10.5 


4.5 
11.5 

12  .3 

50.0 
12.0 
3.0 
67.4 

10.5 


PUBLIC  LIBRARY 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


No.  of  Projects  7 


631.73.101        A        Main  library,  reconstruct  men's  toilet  5.7 

on  main  floor 

631.71.101  A        Potrero  Branch,  replace  lighting  in  main  11.5 

reading  room 

631.71.102  A        Bernal  Branch  Library,  replace  lighting  15.0 

in  main  reading  room 

631.71.103  A        Anza  Branch  Library,  replace  lighting  in  10.1 

main  reading  room 

631.71.104  A        Anza  Branch  Library,  replace  lighting  in 

children's  room 

631.70.101  B        Main  library,  reconstruct  freight  elevator 

631.73.102  C        45  Hyde,  ground  floor,  install  ventilation  14.5 

system 

631.67.201        A        Main  library,  new  construction 


10.1 


11.8 


7 


Costs  of  Projects  78.7  -  26,000.0  -  26,078.7 

Ad  valorem  -  sales  tax  78.7  78.7 

Proposed  bond  26,000.0  26,000.0 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


26, 000. On 


5.7 

11.5 

15.0 

10.1 

10.1 

11.8 
14.5 

26,000.0 


RECREATION  AND  PARK  DEPARTMENT 


1973-74 


No.  of  Projects  37 

Costs  of  Projects  12,419.5 

Reconstruction  and  Replacement 

No.  of  Projects  16 

Costs  of  Projects  881.0 

Ad  valorem  -  sales  tax  696.0 

Revenues  185.0 
Other  Sources 

Capital  Improvements 

No.  of  Projects  21 

Costs  of  Projects  11,538.5 

Ad  valorem  -  sales  tax  1,045.1 

483.4 


Revenue 
Proposed  bonds 
Other  Sources 


10,000.0 
10.0 


D-58 

1974-75           1975-76           1976-77           1977-78           1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)   TOTALS 


21  11  8 

4,079.3  5,192.4  2,858.5 

9  8  5 

1,353.0  1,400.0  998.0 

990.0  1,141.0  948.0 

178.0  100.0  50.0 

185.0  159.0 

12  3  3 

2,726.3  3,792.4  1,860.5 

2,109.5  1,917.4  1,560.5 

305.0  300.0  300.0 

_  —  — 

311.8  1,575.0 


8  8  93 

2,439.7  1,530.5  28,519.9 

4  5  47 

1,010.5  1,113.5  6,756.0 

960.5  1,063.5  5,799.0 

50.0  50.0  613.0 

344.0 

4  3  46 

1,429.2  417.0  21,763.9 

729.2  417.0  7,778.7 

300.0  -  1,688.4 

10,000.0 

400.0  -  2,296.8 


RECREATION  AND  PARK  DEPARTMENT 


D-59 


P.I.N, 


CPC 
PRI. 


FROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX -YEAR 
TOTALS 


Reconstruction  &  Replacement 


648.73.201  B 


648.73.401  B 


Marina  Small  Craft  Harbor,  reconstruct 
piers  for  large  craft  and  resurface  roads, 
walks  and  parking  areas  (former  658.71.201) 

Marina  Small  Craft  Harbor,  reconstruct  or 
replace  bay  side  of  harbor  shoreline  walls 
(former  658.71.401) 


42.0 


100.0 


100.0 


100.0 


42.0 


300.0 


648.71.103 


648.71.101 


A 


Capital  Improvements 

Marina  Small  Craft  Harbor,  construct  sani- 
tary facilities  to  meet  State  Water  Quality 
Control  regulations  and  City-State  Harbor 
Loan  Agreement  ($70.0  previously  appro- 
priated) (CIAC-CI-42) 

Marina  Small  Craft  Harbor,  rehabilitation 
and  improvements  ($102.0  previously  appro- 
priated) (CIAC-CI-2) 


125  .0 


73.0 


150.0 


125.0 


223.0 


RECREATION  AND  PARK  DEPARTMENT 


D-60 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1973-79  SIX-YEAR 
TOTALS 


651.70.105 


651.70.104 


651.70.110  A 


651.72.101 


651.70.109 


Reconstruction  and  Replacement 

Various  locations,  rehabilitate  and 
reconstruct  children's  areas  and  play- 
grounds  (recurring  budget  item)  (CIAC- 
RR-3) 

Various  locations,  reconstruct  irrigation 
systems  (recurring  budget  item)  (CIAC- 
RR-8) 

Various  locations,  rehabilitate  lighting 
systems  (recurring  budget  item)  (CIAC- 
RR-6) 


85.0 


75.0 


75.0 


75.0 


75.0 


75.0 


460.0 


651.71.102        A        Various  locations,  rehabilitate  buildings 

(recurring  budget  item)  (CIAC-RR-5) 


651.67.102  A 


651.67.103  A 


651.70.113  A 


Various  locations,  resurface  courts  and 
play  areas  (recurring  budget  item)  (CIAC- 
RR-7) 

Various  locations,  resurface  walks,  paths, 
and  parking  areas  (recurring  budget  item) 
(CIAC-RR-4) 

Various  locations,  reconstruct  and  re- 
place fencing   (recurring  budget  item) 
(CIAC-RR-11) 


A        Various  golf  courses,  resurface  parking 

areas  (recurring  budget  item)  (CIAC-RR-15) 

A        Various  locations,  install  misc.  recon- 
struction and  minor  improvements 


90.0 


80.0 


120.0 


50.0 


50.0 


25.0 


30.0 


28.0 


90.0 


80.0 


90.0 


50.0 


50.0 


25.0 


30.0 


44.0 


80.0 


90.0 


50.0 


50.0 


25.0 


30.0 


44.0 


80.0 


90.0 


50.0 


50.0 


25.0 


30.0 


44.0 


80.0 


90.0 


50.0 


50.0 


25.0 


44.0 


80.0 


90.0 


50.0 


50.0 


25.0 


356.0 


480.0 


570.0 


300.0 


300 . 0 


150.0 


120.0 


28.0 


RECREATION  AND  PARK  DEPARTMENT 


CPC  1973-74 
P.I.N.  PRI.  PROJECT  DESCRIPTION 


Reconstruction  and  Replacement  (Cont.) 
651.70.106        A        Mission  Pool,  renew  circulation  system  17.0 

651.70.204  A        Sharp  Park  Golf  Course,  replace  irri-  31.0 

gation  water  pump 

651.70.206  A        Golden  Gate  Park  Conservatory,  painting  50.0 

and  glazing 

651.70.207  B       Golden  Gate  Park  Conservatory,  replace 

electric  service 

651.68.104  B        Phelan  Beach,  reconstruct  retaining  wall 

($4.8  previously  appropriated) 

651.70.103        C        Aquatic  Park  Bocci  Ball  Courts,  recon- 
struct shelter 

651.69.105  C        Point  Lobos  Parking  Area,  resurface 

($5.0  previously  appropriated) 

651.70.205  C        Fleishhacker  Pool,  reconstruct  intake 

and  outfall 

651.70.117  B        Bernal  Park  (Precita  Ave . ) ,  rehabilitation 

651.70.118  B        Bernal  Heights  Playground,  rehabilitation 

651.70.119  B        Duboce  Park,  rehabilitation  and  improve- 

ments 

651.67.115        B        Garfield  Square,  rehabilitation  ($25.5 

previously  appropriated) 


D-61 

74-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


17.0 
31.0 

50.0 


18.5 


18.5 


49.5 


16.0 


6.0 


270.0 


51.9 


54.3 


56.7 


62.0 


94.6 
40.0 
82.5 

126.0 


274.4 

16.0 

6.0 

270.0 

94.6 
40.0 
82.5 

126.0 


RECREATION  AND  PARK  DEPARTMENT 


D-62 


P.I.N, 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1975-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


651.70.115  B 

651.67.201  B 

651.67.120  C 

651.70.202  B 

651.70.108  B 

651.70.203  B 

651.67.114  C 

651.67.118  B 

651.67.113  B 

651.67.116  B 
651.70.301  C 

651.68.501  C 


Reconstruction  and  Replacement  (Cont.) 
Mission  Playground,  rehabilitation 

Franklin  Square,  rehabilitation  ($2.5 
previously  appropriated) 

Golden  Gate  Park,  rehabilitate  two  wind- 
mills ($10.0  previously  appropriated) 

Golden  Gate  Park,  Metson  Lake  pipeline, 
replace  pipeline  from  water  reclamation 
plant  to  lake 

Great  Highway  Esplanade,  rehabilitate 
seawall 

Great  Highway  Esplanade,  reconstruct 
curb  and  sidewalk 

Aquatic  Park,  Municipal  Pier,  lighting 

Jefferson  Square,  rehabilitation 

Huntington  Square,  replace  irrigation 
system;  rehabilitate  square 

Ina  Coolbrith  Park,  rehabilitation 

Aquatic  Park,  replace  skylights  to 
locker  rooms 

Golden  Gate  Park,  reconstruct  North  Mill 
reservoir  roof 


55.0 
66.0 

185. Oo 


159. Oo 
(bequest) 

28.0 


15.2 


152.0 


112.0 


2.5 


116.0 
77.0 

39.0 
11.8 

106.0 


55.0 
66.0 

344.0 

28.0 

15.2 

152.0 

112.0 
118.5 
77.0 

39.0 
11.8 

106.0 


RECREATION  AND  PARK  DEPARTMENT 


D-63 


CPC  1973-74          1974-75           1975-76          1976-77          1977-78          1978-79  SIX-YEAR 

P.I.N.  PRI .  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Reconstruction  and  Replacement  (Cont.) 

651.70.402        B        Noe  Valley  Tennis  Courts,  replace  retaining  71.5  71.5 

wall 

651.68.601        C        Golden  Gate  Park,  reconstruct  arboretum  135.0  135.0 

reservoir 

651.67.202        B        Lafayette  Square,  rehabilitation  ($6.0  80.0  80.0 

previously  appropriated) 


651.68.602        C        Golden  Gate  Park,  reconstruct  Elk  Glen 

Pumphouse 


651.69.106  C 


11.0  11.0 


Golden  Gate  Park,  Chain  of  Lakes,  rehabili-  250.0  250.0 

tation 


RECREATION  AND  PARK  DEPARTMENT 


D-64 


P.I.N. 


CPC 
PRI 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  of  dollars)  


1978-79 


SIX-YEAR 
TOTALS 


652.71.101 


652.71.102 


B 


Reconstruction  and  Replacement 

Zoological  Gardens,  various  facilities, 
rehabilitation  (recurring  budget  item) 

Zoological  Gardens,  service  building, 
remodel 


50. Or 


50. Or 


28. Or 


50. Or 


150.0 


28.0 


652.71.104  A 

652.73.101  A 

652.71.103  A 

652.71.201  A 

652.71.202  B 
652.71.301  B 


Capital  Improvements 

Zoological  Gardens,  animal  hospital, 
construction 

Zoological  Gardens,  provide  internal 
communication  system 


Zoological  Gardens,  Lion  House,  remodel 

Zoological  Gardens,  Pachyderm  Building, 
remodel  into  tropical  animal  house 

Zoological  Gardens,  moats  for  hoofed 
animals,  construct 

Monorail ,  construct 

BECAUSE  THE  DESIGN  AND  LOCATION  OF  THE 
FACILITY  PROPOSED  IN  PROJECT  652.71.301 
MAY  SERIOUSLY  AFFECT  THE  DESIRABILITY  & 
APPROPRIATENESS  OF  OVERHEAD  TRANSIT 
FACILITIES  ELSEWHERE  IN  SAN  FRANCISCO, 
THE  DEPARTMENT  OF  CITY  PLANNING  SHOULD 
BE  CONSULTED  DURING  THE  DESIGN  PHASE  OF 
THE  SUBJECT  PROPOSAL. 


436. 4r 


45  .0 
(35. Or) 

(10. Oo  -  Zcr logical  Society) 


10. Or 


2. Or 


105. Or 


200. Or 


75  .0o 


75. Oo  -   (Zoological  Society) 


l,500.0o  -  (Concessionaire) 


436.4 

45.0 
(35. Or) 
(10. Oo) 

115.0 

202.0 

150.0 

1,500.0 


RECREATION  AND  PARK  DEPARTMENT 


D-65 


P.I.N 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


652.71.302  B 
652.71.401  B 
652.71.501  B 


Capital  Improvements  (Cont.) 

Administration  Building,  construct 

Australian  Scene,  construct  moated  paddocks 

Burrowing  and  Nocturnal  Animal  exhibits, 
construct 


300. Or 


300. Or 


700.0 
(300. Or) 
(400. Oo  - 
Zoo  Society) 


300.0 

300.0 

700.0 
(300. Or) 
(400. Oo) 


Reconstruction  and  Replacement 


653.73.101  A 


653.73.102 


Candlestick  Park  Stadium,  repave  parking 
lot  (recurring  budget  item)  (former  651. 
67.105) 


A        Candlestick  Park,  various  reconstruction 
and  replacement  projects 


100. Or 


35. Or 


100. Or 


50. Or 


50.  Or 


50. Or 


50. Or 


400.0 


35.0 


RECREATION  AND  PARK  DEPARTMENT 


D-66 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74          1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  of  dollars) 


1978-79  SIX-YEAR 
TOTALS 


656.71.101 


556.67.503 


656.69.105 


656.72.101  B 


656.72.102  B 


656.69.101 
656.67.509 

656.67.127 
656.69.106 

656.73.101 


Capital  Improvements 

Hunters  Point  Redevelopment  Project, 
recreation  and  park  facilities  ($1,319,688 
previously  appropriated)  (CIAC-CI-0) 

Diamond  Heights  Redevelopment  Project, 
Walter  Haas  Playground,  new  construction 
($32.0  previously  appropriated)  (CIAC-CI- 
35) 

Various  locations,  athletic  field  flood- 
lighting (CIAC-CI-23) 

Lake  Merced  Recreational  Area,  develop 
bicycle  path 

Harding  Park -Fleming  Golf  Course,  construct 
new  convenience  station  and  sewer 


A        Various  locations,  fencing  (CIAC-CI-37) 

C        Fort  Funston  Property,  Phase  I  development 
study 

C        Fort  Miley  Property,  site  improvements 

B        Lincoln  Park  Golf  Course,  irrigation  system 
extension,  Phase  III 

C        Golden  Gate  Park,  Music  Concourse,  improve- 
ments 


230.0 


186.0 


656.73.102        B        Fleishhacker  Pool,  improvement  study 


83.0 

40.0 

50.0 

15.0 
7.0 

11.0 
89.1 

10.0 
15.0 


822.0 


140.0 


15.0 


500.0 
(300.0) 
(200. Oo) 


576  .9 


108.0 


350.0 


577.0 


108.0 


108.0 


108.0 


2,205.9 


186.0 


655.0 

40.0 

50.0 

30.0 
7.0 

11.0 
89.1 


860.0 
(660.0) 
(200. Oo) 

15.0 


RECREATION  AND  PARK  DEPARTMENT 


D-67 


P.I.N, 


CPC 

FBI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79  SIX-YEAR 

TOTALS 


656.69.107 

656.67.113 
656.73.103 
656.70.105 


Capital  Improvements  (Cont.) 

A       Golden  Gate  Park,  northeast  section, 
automatic  irrigation  system 


B 
A 
B 


656.67.505  B 


656.70.10<  B 


656.68.107  B 


Harding  Park,  automatic  irrigation  system 

Recreation  and  Park  Improvement  Bond 

Golden  Gate  Park,  McLaren  Lodge  and 
Annex,  construct  partitions 


Golden  Gate  Park,  rehabilitate  Straw- 
berry Hill,  Huntington  Falls  and  Stow 
Lake 

Golden  Gate  Park,  Water  Reclamation 
Plant,  construct  sanitation  facility 

Golden  Gate  Park,  provide  maintenance 
yard  equipment  shelter 


656.71.102        B        Lake  Merced,  park  development 


656.67.109  B 

656.68.501  B 
656.67.105  B 


Fleishhacker  Play field,  playground  im- 
provements 

Fleishhacker  Pool,  cover  for  transformer 
Allyne  property,  park  development 


59.0 


49.0 


199.0 


200.0  200.0 


10, 000. On 


10.0 


45.0  410.0 


15.0 


7.0  67.0 


26. 8o  100.0 
(State  Bond 
Act) 

30.0 


6.5 

10. Oo  56.0 
(Bequest) 


200.0 


100.0 


?00.0 


100.0 


258.0 

849.0 
10,000.0 
10.0 

455.0 

15.0 
74.0 


326.8 
(300.0) 
(26. 8o) 

30.0 


6.5 

66.0 
(56.0) 
(10. Oo) 


RECREATION  AND  PARK  DEPARTMENT 


D-68 


P.I.N 


CFC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


656.70.106 


Capital  Improvements  (Cont.) 

C        Lands  End,  develop  observation  and  trail 
area 


656.68.301        B        Stanford  Heights  Reservoir,  construct  play- 
courts  on  roof  slab 


656.67.120  B 

656.68.110  B 

656.69.109  C 

656.71.-  01  B 

656.67.506  B 

656.69.113  C 

656.69.117  C 

656.67.514  B 


McKinley  Square,  development 

Palace  of  Fine  Arts,  landscaping  and 
lighting 

Golden  Gate  Park,  convenience  station 
(45th  Ave.  and  Lincoln  Way) 

John  McLaren  Park,  construct  domestic  water 
supply  system 

Bernal  Hill,  develop  park 

Golden  Gate  Park,  tennis  courts,  lighting 

Sutro  Heights  Park,  rehabilitation 

Mission  Playground,  construct  enclosed 
swimming  pool  (plans) 


73.0 


77.0 


4.5 


75.5 
500.0 


39.2 


160.0 


122.0 


80.0 


219.0 


10.0 


73.0 

77.0 

80.0 
500.0 

39.2 

160.0 

122.0 
80.0 

219.0 
10.0 


RECREATION  AND  PARK  DEPARTMENT 


D-69 


P.I.N. 


CFC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX -YEAR 
TOTALS 


Reconstruction  and  Replacement 


659.70.101  A        Camp  Mather,  various  buildings,  rehabili- 

tation (CIAC-RR-14) 

559.70.102  B  Camp  Mather,  swimming  pool,  rehabilitation 
659.67.105        B        Camp  Mather,  replace  six  cabins 


40.0 


40.0 


17.0 


41.0 


40.0 


40.0 


40.0 


40.0 


41.0 


240.0 

17.0 
82.0 


659.67.104  A 

659.67.102  B 
659.67.101  B 


Capital  Improvements 

Camp  r  ther,  replace  dormitory,  study  and 
p?  ans 

Camp  Mather,  pave  roads  and  parking  area 

C  rr.p  Mather,  recreation  pavilion,  con- 
struction 


3.0 


20.0 


45.0 


3.0 

20.0 
45.0 


4 


COMMUNITY  COLLEGE  DISTRICT 


D-70 


1973-74           1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
  (Costs  in  thousands  of  dollars)  TOTALS 


Single  Project 

(Proposed  bond) 

CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

669.73.101        H        Community  College  District,  construction  50, 320. On  50,320.0 

and  modernization  bond 

City  College: 

Social  Science  Classroom  and 

Laboratory  Building,  construction 
Engineering  Building,  construction 
Science  Building,  remodeling  (Phase  II) 
Library  Building,  construction 
Cloud  Hall,  remodeling 
Gymnasium,  addition 

Airport  school,  construction 

Downtown  Continuing  Education  Center,  construction 

Community  Education  Centers: 

Mission,  Midtown  and  North  Beach,  construction 
John  Adams,  remodeling  and  addition 

NO  LARGE  SCALE  CAPITAL  OUTLAY  FOR  THE  COMMUNITY 
EDUCATION  CENTERS  SHOULD  BE  UNDERTAKEN  UNTIL  A 
DEVELOPMENT  PLAN  FOR  THESE  FACILITIES  IS  PRE- 
PARED AND  SUBMITTED  TO  INTERESTED  CITY  BOARDS, 
COMMISSIONS  AND  OFFICERS  FOR  THEIR  CONSIDERATION. 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-71 


1973-74           1974-75           1975-75           1976-77           1977-78           1978-79  SIX-YEAR 
  (Costs  in  thousands  of  dollars)     TOTALS 


Major  Thoroughfares  and  Street  Improvements 

No.  of  Projects  19  4  1  3  -  5  32 

Costs  of  Projects  2,542.9  600.9  634.0  7,074.5  2,707.8  1,786.9  15,347.0 

(Gas  Taxes  and  Road  Funds) 


PROJECTS  INVOLVING  THE  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,  BUILDINGS,  STRUCTURES,  OR  FOR 
OTHER  PUBLIC  IMPROVEMENTS  ARE  SUBJECT  TO  FURTHER 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

ANY  PROJECT  INVOLVING  CHANGE  IN  SIDEWALK  WIDTHS 
IS  ALSO  SUBJECT  TO  FURTHER  REVIEW  DNLESS  THE 
CITY  PLANNING  COMMISSION  HAS  7ALREAD/  APPROVED 
THE  PROPOSAL  IN  A  REFERRAL  ACTION. 

SCHEMATIC  DRAWINGS  AND  PRELIMINARY  PLANS  FOR  PROJECTS 
INVOLVING  THE  EXPANSION  OR  EX'i   NSION  OF  RIGHTS-OF-WAY,  . 
OR  INVOLVING  NEW  STRUCTURES,  BUILDINGS  OR  MAJOR  ADDI- 
TIONS THERETO,  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-72 


P.I.N 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 
    (Costs  in  thousands  of  dollars) 


1978-79  SIX-YEAR 
TOTALS 


670.68.101  A 


670.68.102  A 


670.68.103  A 


670.58.104  A 


670.68.105  A 


670.71.107  A 


Major  Thoroughfares  and  Street 
Improvements 

Various  street  &  highway  projects, 
Select  System,  preliminary  engineering 
and  administrative  activities  (recurring 
budget  item) 

Various  county  road  projects,  preliminary 
engineering  and  administrative  activities 
(recurring  budget  item) 

Various  street  improvements,  City  aid  as 
supplement  to  assessment  procedures  (re- 
curring budget  item) 

Various  locations,  con.  -rue t  curbs  and 
pavements  in  front  of  p  •blic  property 
(recurring  budget  item) 

Various  locations,  reset  curbs  and  con- 
struct conform  pa\.    nents   (recurring  budget 
item) 

Harney  Way  widening,  Bayshere  Freeway  to 
Jamestown  Ave.  ($259.0  previously  appro- 
priated) 

ADVANCE  PLANNING  FOR  PROJECT  670.71.107 
TO  BE  COORDINATED  WITH  THE  DEPARTMENT 
OF  CITY  PLANNING  TO  INSURE  CONFORMITY 
WITH  THE  APPROVED  SOUTH  BAYSHORE  DEVELOP- 
MENT PLAN. 


20. Og 


20.0s 


162.0s 


100.0s 


22  .0s 


148. 8e 


20.  Og 


20.0s 


162.0s 


100.0s 


22.0s 


20.  Og 


20  .0s 


162.0s 


300. r  ^ 


22  .0s 


20  .0g 


20.0s 


162.0s 


100.0s 


22.0s 


20. Og 


20.0s 


162.0s 


100.0s 


22  .0s 


20. Og  120.0 


20.0s 


162.0s 


100.0s 


22.0s 


120.0 


972.0 


600.0 


132.0 


L48.8 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 
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CPC                                                                                                       1973-74           1974-75           1975-76           1976-77           1977-78           1978-79  SIX-YEAR 
P.I.N.  PRI .  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars}  TOTALS 

Major  Thoroughfares  and  Street 
Improvements  (Cont.) 

670 . 72 . 103        A        Hunters  Point  Redevelopment  Project  and  157.0s  157.0 

adjacent  areas,  street  improvements 
($171.0  previously  appropriated) 

670 . 73 . 101        A        Mendell  St.,  bet.  Evans  and  Innes  Aves.,  160.4s  160.4 

street  widening  from  64  to  80  feet  bet. 
Galvez  and  Evans  Aves.,  and  sidewalk 
narrowing  bet.  Galvez  and  Innes  Aves. 
(ptn.  of  671.71.103) 


670.73.102  A 


Arthur  Ave.,  bet.  3rd  and  Jennings  Sts.,  557.5s 
improve  roadway   (India  Basin  Redevelop- 


ment Project) 


546 . 4 

6'/  '.73.103        A        Evans  Ave.,  bet.  3rd  and  Jennings  Sts.,  546.4s 

street  widening  from  80  to  112  feet  with 
8 -foot  sidewalks  including  street  light- 
ing (ptn.  671.70.602)  (India  Basin  Rede- 
velopment Project) 

ioe  n  185'° 

670.72.104  A        Fairfax  Ave.,  bet.  Newhall  and  Keith  Sts.,  18b. Os 

narrow  sidewalks  and  install  street  lights 
(ptn.  671.70.602)    (India  Basin  Redev. 
Project) 

92.5 

670.73.105  A        Galvez  Ave.,  bet.  3rd  and  Mendell  Sts.,  92.5s 

narrow  sidewalks,  resurface  street  and 
install  street  lighting  (ptn.  671.70.602) 
(India  Basin  Redev.  Project) 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-74 


P.I.N, 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


Major  Thoroughfares  and  Street 
Improvements  (Cont.) 


670.73.106 


670.73.107 


670.68.211 


670.70.118 


670.71.201 


670.73.108 


670.70.114 
(ptn) 


A        Newhall  St.  bet.  Evans  and  Galvez  Aves., 
narrow  sidewalk,  reconstruct  street  and 
install  street  .lighting   (ptn.  671.70.602) 
(India  Basin  Redev.  Project) 

B        Esmeralda  Ave.,  bet.  Brewster  and  Franconia 
Sts. ,  street  realignment  land  acquisition 

A        Grand  View  Ave.,  bet.  24th  and  Clipper  Sts., 
narrow  sidewalks  from  22  ft.  to  16  ft.  and 
from  15  ft.  to  9  ft.  (R67.60) 

B        Milton  St.,  bet.  San  Jose  Ave.  and  Bosworth 
St.,  narrow  sidev^ilk        west  side  (R69.38) 

A        Precita  Ave.  sidewalk  narrowing  between 

Mission  and  Coso  Sts.  from  15  ft.  to  12  ft. 
(R70.59) 

IT  IS  RECOMMENDED  THAT  STREET  TREES  BE 
PLANTED  IN  CONJUNCTION  WITH  THE  SIDEWALK 
NARROWING  WORK  IN  PROJECT  670.71.201. 

B        Edna  St.,  bet.  Monterey  Blvd.  and  Hearst 
Ave.,  narrow  both  sidewalks  from  17.5'  to 
13'.     The  roadway  would  be  increased  from 
24.75'   to  33.75'  (R72.14) 

B        Turk  St.,  bet.  Van  Ness  Ave.  and  Gough  St., 
narrow  sidewalks  from  15  ft.  and  12  ft.  to 
10  ft. 


77.4s 


77.4 


6.0s 


74.0s 


40.8s 


62.9s 


45.3s 


64. 9e 


6.0 


74.0 


40.8 


62.9 


45.3 


64.9 


(Continued  next  page) 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


CPC  1973-74 
P.I.N,  PRI.  PROJECT  DESCRIPTION  

Major  Thoroughfares  and  Street 
Improvements  (Cont.) 

670.70.114  (Cont.) 


(ptn) 

SIDEWALKS  SHOULD  BE  WIDENED  TO  17  FT. 
6  IN.  AT  THE  INTERSECT'.' JNS .  TREES 
SHOULD  BE  INSTALLED  ALONG  THIS  STREET, 
WITH  INTENSIVE  PLANTING  NEAR  THE 
INTERSECTIONS. 

670.71.105        A        Maritime  Parkway,  bet.  Broadway  and  North 

Point  St.,  construct  4-lane  divided  road- 
way along  the  western  side  of  The  Embarca- 
dero,  and  landscape  median  islands. 

670.71.116        B        Page  St.,  bet.  Franklin  and  G  ugh  Sts., 

sidewalk  narrowing  (R66.4)    ($*..;.0  pre- 
viously appropriated) 

6  70.69.102        B        Portola  Drive  at  0 ' Shaughnessy  Blvd., 

construct  4-lane  underpa;  3  to  seive 
Portola  Dr.  traffic  ($20.0  previously 
appropriated) 

THE  DEPARTMENT  OF  CITY  PLANNING  SHOULD 
BE  CONSULTED  DURING  THE  ADVANCE  PLAN- 
NING PHASE  OF  PROJECT  670.69. 10 2. 

670.68.208        D        Beach  St.,  bet.  Polk  and  Larkin  Sts., 

narrow  sidewalks  from  15  ft.  &  12  ft. 
to  9  ft.;  also  bet.  Larkin  &  Hyde  Sts., 
reconstruct  pavement 

IT  IS  RECOMMENDED  THAT  PROJECT  670.68.208 
BE  ABANDONED. 


1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


D-75 


1978-79  SIX-YEAR 
TOTALS 


10. 0e 


10.0 


14. 6e 


14.6 


100. Oe  300. Oe  5,612.0e 


6,012.0 


152.3s 


152.3 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 
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P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


670. 70.112 


670.70.115 


670.68.209 
(ptn) 


670.69.206 


670.68.203 


B 


H 


H 


H 


Major  Thoroughfares  and  Street 
Improvements  (Cont.) 

Key  Ave.  extension  to  Bay view  Park  Road 
($16.0  previously  appropriated  for  land) 

McAllister  St.,  bet.  Van  Ness  ai.d  Masonic 
Aves.,  narrow  sidewalks  from  15  ft.  and 
12  ft.  to  10  ft. 

Larkin  St.,  bet.  California  &  Union  Sts., 
narrow  sidewalks  from  15  ft.  to  11  ft. 
(See  Project  672.68.502  for  installing 
traffic  signals.) 

Laguna  Honda  Blvd.  widening,  bet.  7th  and 
Woodside  Aves.  and  widening  a  portio  i  of 
7th  Ave.,  construct  4-  to  6-lane  divi  led 
roadway  ($267.0  previously  appropriated) 

Foerster  St.,  bet.  Mangels  &  Judson  Aves., 
narrow  sidewalks  from  15  ft.  to  10  ft. 
along  a  public  transit  route   ($17.6  pre- 
viously appropriated) 

THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
INVESTIGATE  THE  FEASIBILITY  OF  ADVANCING 
THE  CONSTRUCTION  OF  THIS  PROJECT  AND 
CHANNELIZING  THE  INTERSECTION  OF  F0ER.1TER 
ST.  AND  JUDSON  AVE.   IN  CONJUNCTION  WITH 
PROJECT  670.68.203. 

670.70.117        B        Laguna  St.,  bet.  Bay  and  Beach  Sts.,  narrow 

sidewalks  (R70.19) 


B 


10.0s 


296. 5e 


62. 5e 


26.  Oe 


303. Oe 


1,050. 0e  2,080.8e 


197. Oe 


89.  7e 


306.5 


62.5 


329.0 


3,130.8 


197.0 


89.7 
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CPC                                                                                                       1973-74           1974-75           1975-76           1976-77           1977-78           1978-79  SIX-YEAR 
P.I.N.  PRI .  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Major  Thoroughfares  and  Street 
Improvements  (Cont.) 

670.68.204        H        Gough  St.,  bet.  Lombard  &  California  Sts.,  429. 7e  429.7 

narrow  sidewalks  from  15  ft.  to  10  ft. 
($7.3  previously  appropriated  for  plans) 

670.69.601        B        Stanyan  St.,  bet.  McAllister  &  Turk  Sts.,  123. Oe  123.0 

widen  right-of-way  from  68  ft.  9  in.  to 
88  ft. 

670.68.501        B        Webster  St.  widening,  bet.  Post  &  California  323. Oe  323.0 

Sts.,  construct  4-lane  divided  roadway 

THAT  PORTION  OF  PROJECT  670.68.501  LYING 
BETWEEN  BUSH  &  CALIFORNIA  STREETS  NORTH 
OF  REDEVELOPMENT  PROJ  CT  AREA  A-2  SHOULD 
BE  HELD  IN  ABEYANCE. 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-78 


1973-74  1974-75  1975-75  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


Pavement  Reconstruction 


No.  of  Projects 


Costs  of  Projects 


24 


2,499.8 


19 


2,786.6 


21 


1,048.0 


64 
6,334.4 


(Gas  Taxes  and  Road  Funds) 


ANY  PROJECT  INVOLVING  THE  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,   STRUCTURES,  OR  FOR  OTHER  PUBLIC 
IMPROVEMENTS  IS  SUBJECT  TO  FURTHER  REVIEW  BY  THE 
CITY  PLANNING  COMMISSION. 

ANY  PROJECT  INVOLVING  CHANGE  IN  SIDEWALK  WIDTHS  IS 
ALSO  SUBJECT  TO  FURTHER  REVIEW  UNLE   3  THE  CITY 
PLANNING  COMMISSION  HAS  ALREADY  APPROVED  THE  PRO- 
POSAL IN  A  REFERRAL  ACTION. 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 
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P.I.N, 


CFC 
PRI, 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


197S-79 


SIX-YEAR 
TOTALS 


671.69.203  B 


671.69.201  B 


671.71.113  B 


671.72.201  B 


671.68.120 


671.69.109  B 


671.72.203  B 


671.71.114  B 


671.68.208  B 


671.72.202  B 


Pavement  Reconstruction 

Bronte  St.,  bet.  Cortland  &  Jarboe 
Aves.,  reconstruction 

Putnam  St.,  bet.  Cortla^  J  &  Jarboe 
Aves.,  reconstruction 

Prentiss  St.,  bet.  Crescent  &  Ogden 
Aves.,  reconstruction 

Sanchez  St.  bet.  20th  &  21st  Sts.,  and 
Liberty  St.  bet.  Church  &  Rayburn  Sts., 
reconstruction 


B        Steiner  St.,  bet.  Union  &  Green  Sts., 
reconstruction 


Various  locations,  resurface  street  areas 
in  Select  System  (CI)    ($1,265.0  previously 
appropriated) 

Castro  St.,  bet.  28th  &  Valley  Sts., 
reconstruction 

Castro  St.,  bet.  23rd  &  Elizabeth  Sts., 
reconstruction 

Pennsylvania  Ave.,  bet.   18th  &  22nd  Sts., 
reconstruction 

Bradford  St.,  bet.  Cortland  &  Powhattan 
Aves.,  reconstruction 


43.  7g 
43.  Og 
30. Og 
186. 6g 

32. 6g 
750. Oe 

36.  3g 
34. 8g 
251. 5g 
45. 6g 


750. Oe 


43.7 


43.0 


30.0 


186.6 


32.6 


1,500.0 


36.3 


34.8 


251.5 


45.6 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-80 


CFC  1973-74           1974-75           1975-76           1976-77           1977-78           1978-79  SIX-YEAR 

P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Pavement  Reconstruction  (Cont.) 

671.69.405        B        Jackson  St.,  bet.  Grant  Ave.  &  Kearny  St.,  36. 3e  36.3 

reconstruction 

671.68,303        B        Sacramento  St.,  bet.  Franklin  &  Gough  Sts.,  45. 6e                                                                                                                        45  • 6 

reconstruction 

671.71.111        B        Merlin  St.  from  Harrison  St.  to  southerly  46. 5g  46-5 

terminus,  reconstruction 

671.68.210        B        North  Point  St.,  bet.  Columbus  Ave.  and  479. 7g  479.7 

The  Embarcadero,  reconstruction  (R69.16) 


671.71.112        B        Morris  St.,  bet.  Harrison  &  Bryant  Sts.,  56. 2g 

reconstruction 

671.70.203  B        Chilton  Ave.,  bet.  Bosworth  St.  &  south-  38. 2g 

erly  terminus,  reconstruction 

671.70.204  B        Congo  St.,  bet.  Mangels  &  Melrose  Aves.,  20. 8g 

reconstruction 

671.68.207        B        Columbus  Ave.,  bet.  Broadway  &  Pacific  64. 4e 

Ave.,  reconstruction 

671.68.109  B        Pacific  Ave.,  bet.  Lyon  St.  &  Presidio  42. 9g 

Ave.,  reconstruction 

671.71.110  B        Jones  St.,  bet.  Union  &  Green  Sts.,  35. 2g 

reconstruction 


671.72.204        B        Arch  St.,  bet.  Shield  S  Garfield  Sts., 

reconstruction 


61. 8g 


56.2 


38.2 


20.8 


64.4 


42.9 


35.2 


61.8 
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CPC  1973-74          1974-75          1975-76          1976-77  1977-78  1978-79  SIX-YEAR 

P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Pavement  Reconstruction  (Cont.) 

671.69.202        B        Orizaba  Ave.,  bet.  Thrift  &  Montana  Sts.,  27. lg  27.1 

reconstruct  pavement 

671.70.105        B        Taylor  St.,  bet.  Green  &  Union  Sts.,  33. 9g  33.9 
(ptn)  reconstruction 

671.72.108        B        20th  St.  bet.  Church  and  Sanchez  Sts.,  57. lg  57 -1 

reconstruction 


671.69.401 


671.69.402 


671.69.403 


671.70.301 


671.72 .301 


671.70.302 


B        Lombard  St.,  bet.  Taylor  &  Jones  Sts.,  50. 6g  50 -6 

reconstruction 

B        Taylor  St.,  bet.  Lombard  &  Greenwich  Sts.,  36. 4g 
reconstruction 

B        Greenwich  St.,  bet.  Leavenworth  St.  &  50. 5g 
Jones  St.,  reconstruction 


671.69.404        3        California  St.,  bet.  Hyde  &  Jones  Sts., 

reconstruction 


114. 9e  114"9 


B        Gennessee  St.,  bet.  Joost  &  Mangels  Aves.,  22. 5g 

reconstruction 

B        Van  Ness  Ave.  bet.  Grove  &  McAllister  Sts.,  171. 6e 

reconstruction 


671.68.302        B        Third  St.,  bet.  Channel  &  Mariposa  Sts., 

rehabilitate  pavement 


684. 4e 


B        Washington  St.,  bet.  Stockton  &  Powell  Sts.,  43. 9g 

reconstruction 


22.5 


171.6 


684.4 


43.9 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 

CFC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


Pavement  Reconstruction  (Cont.) 

671.70.303        B        Wetmore  St.,  bet.  Clay  &  Washington  Sts., 

reconstruction 

671.68.114        B        Cherry  St.,  bet.  Sacramento  &  Clay  Sts., 

reconstruct  low  curb  and  gutter 

671.68.209        B        Division  St.,  bet.  Kansas  &  DeHaro  Sts., 

reconstruction 

671.70.401  B        Filbert  St.,  bet.  Kearny  St.  &  Grant  Ave., 

reconstruction 

671.70.402  B        Broderick  St.,  bet.  Jackson  St.  &  Pacific 

Ave.,  reconstruction 

671.70.403  B        Taylor  St.,  bet.  Brot.  3way  &  Vallejo  St., 

reconstruction 

671.71.301        B        Octavia  St.,  be4-.  Pacific  Ave.  and  Broad- 
way, reconstruction 

671.70.106        B        Los  Palmos  Dr.,  bet.  Stanford  Heights  Ave. 

&  Foerster  St.,  reconstruction  (includes 
671.68 .119) 

671.71.202        B        Lakeview  Ave.,  bet.  Lee  Ave.  &  Josiah  Ave. 

reconstruction  (formerly  portion  of  671.70 
202) 

671.71.201        B        Josiah  Ave.  bet.  Lakeview  Ave.  &  Ridge 

Lane,  reconstruction   (formerly  portion  of 
671.70.202) 


D-82 

74-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

24. 3g  24.3 

32. 5g  32.5 

67. 4e  67.4 

51. 8g  51.8 

35. 2g  35-2 

37. 3g  37'3 

36. 7g  36 • 7 

16. 5g  16'5 

29. 8g  29'8 

39. 8g  39'8 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 

CPC 

?  .  I . y  •  PRI.   PROJECT  DESCRIPTION  

Pavement  Reconstruction  ( Cont . ) 

671.68.301        3        Church  St.,  bet.   17th  &  18th  and  22nd  & 

30th  Sts.,  reconstruction 

671.5  3.203        B        Berry  St.,  bet.  DeHaro  &  3rd  Sts.,  recon- 
struction ($404.2  previously  appropriated) 

671.73.301  C        Sacramento  St.,  bet.  Franklin  and  Gough 

Sts.,  reconstruction 

671.73.302  C        Broadway  bet.  Divisadero  and  Scott  Sts., 

reconstruction 

671.73.303  C        Quintara  St.,  bet.  15th  and  16th  Aves., 

reconstruction 

671.73.304  C        Sacramento  St.,  bet.  Powell  and  Mason  Sts., 

reconstruction 

671.  "73. 305        C        Douglass  St.,  bet.  Clipper  and  25th  Sts., 

reconstruction 

671.73.306  C        27th  St.,  bet.  Noe  and  Sanchez  Sts., 

reconstruction 

671.73.307  C        Ellsworth  St.,  bet.  Powhattan  and  Eugenia 

Sts.,  reconstruction 

671.73.308  C        22nd  St.,  bet.  DeHaro  and  Rhode  Island  Sts. 

reconstruction 

671.73.309  C        Leavenworth  St.,  bet.  Union  and  Filbert  Sts 

reconstruction 


D-83 

1974-75  1975-76  1976-77  1977-73  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)    TOTALS 

490. 5e  490.5 

267. 2e  267.2 

55. 2e  55.2 

53. 6e  53.6 

35. Og  35.0 

54. 3g  54.3 

36. 4g  36.4 

55. lg  55.1 

32. 2g  32-2 

26. 4g  26  •  4 

40. 9g  40'9 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 
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CPC  1973-74           1974-75           1975-76           1976-77  1977-78  1978-79  SIX-YEAR 

P .  I  ♦  X .  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Pavement  Reconstruction  (Cont.) 

671.73.310  C        Dublin  St.,  bet.  Russia  St.  and  southern  49. 6g  49.6 

terminus,  reconstruction 

671.73.311  C        Jones  St.,  bet.  Union  and  Filbert  Sts.,  38. lg  38.1 

reconstruction 

671.73.312  C        Prentiss  St.,  bet.  Ogden  and  Crescent  Aves.,  33. 7g  33.7 

reconstruction 


671.73.313        C        Clay  St.,  bet.  Franklin  and  Gough  Sts., 

reconstruction 


671.73.316        C        Shie.lds  St.,  bet.  Monticello  and  Beverly 

Sts.,  reconstruction 


48. 4e  48.4 


671.73.314  C        Anderson  St.,  bet.  Powhattan  and  Eugenia  33. 7g  33.7 

Aves.,  reconstruction 

671.73.315  C        23:  d  St.,  bet.  Hoffman  and  Grand  View  43. 6g 

Aves.,  reconstruction 


22. 8g  22-8 


671.73. 317  C        Italy  St.,  bet.  Mission  and  London  Sts.,  22. Og 

reconstruction 

671.73.318  C        France  St.,  bet.  Mission  and  London  Sts.,  23. 6g 

reconstruction 

671.73.319  C        Congdon  St.,  bet.  Maynard  St.  and  Silver  23. 6g 

Ave.,  reconstruction 


22.0 


23.6 


23.6 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 

CFC  1973-74 
g  .  I  ■  X  .  PRI .  PROJECT  DESCRIPTION   


Pavement  Reconstruction  (Cont.) 


6  1.73.320        C        22nd  St.,  bet.  Castro  and  Diamond  Sts., 

reconstruction 


D-85 

1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)   TOTALS 


52. 6g 


52.6 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-86 


1973-74          1974-75          1975-76          1976-77          1977-78          1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

Traffic  Signals  &  Channelization 

No.  of  Projects  16  3  -  2  2  1  24 

Costs  of  Projects  1,594.6  905.4  230.3  1,490.3  474.3  3,309.3  8,004.2 

(Gas  Taxes  &  Road  Funds) 


PROJECTS  INVOLVING  THE  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,  STRUCTURES,  OR  FOR  OTHER  PUBLIC 
IMPROVEMENTS  ARE  SUBJECT  TO  FURTHER  REVIEW  BY 
THE  CITY  PLANNING  COMMISSION. 

SCHEMATIC  DRAWINGS  &  PRELIMINARY  PLANS  FOR  PROJECTS 
INVOLVING  MAJOR  NEW  STRUCTURES  ARE  ALSO  SUBJECT  ni0 
REVIEW  BY  THE  CITY  PLANNING  COMMISSION. 

ANY  PROJECT  INVOLVING  CHANGE  IN  SIDEWALK  WIDTHS  IS 
ALSO  SUBJECT  TO  FURTHER  REVIEW  UNLESS  THE  CITY 
PLANNING  COMMISSION  HAS  ALREADY  APPROVED  TH.  PRO- 
POSAL IN  A  REFERRAL  ACTION. 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 

CFC  1973-74 
P  •  I  •  N  ■  FRI.  PROJECT  DESCRIPTION 


Traffic  Signals  S  Channelization 

672.72.101        A        Neighborhood  Street  Improvement  demonstra-  155. Og 

tion  project 

672.71.101        A        Various  locations,  install  traffic  signals  165. Og 

&  channelization  at  intersections  present- 
ing safety  problems 

672.70.101  A        Various  intersections,  install  signals  &  105. 5g 

channelization  (recurring  budget  item). 

672.70.104        A        School  crossings,  install  signals  at  vari-  17. 8g 

ous  locations  (recurring  budget  item) 

672.70.103        B        Various  intersections,  modify  &  reconstruct  18. Og 

traffic  control  devices  (recurring  b.'dget 
item) 

672.70.301        B        Junipero  Serra  Blvd.  at  Ocean  Ave.,  coii-  20. Oe 

struct  pedestrian  overcrossing  ($17.7 
previously  appropriated  for  plai  s ,  Proj- 
ect 670.67.159) 

672.70.102  A        Various  intersections,  modify  signals  (re-  69. Og 

curring  budget  item) 

672.73.101  B        Downtown  traffic  signal  installations,  88. 4g 

various  locations 

672.73.102  B        Lake  Merced  Blvd.,  between  Sunset  Blvd.  26. 4e 

and  John  Muir  Drive,  construct  bicycle 
path 

672.73.103  B        John  Muir  Drive  between  Skyline  Blvd.  and  22. 5e 

Lake  Merced  Drive,  construct  bicycle  path 


D-87 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


155.0 


165.0 


lll.Og  116. 5g  122. Og  127. 5g  133. Og  715.5 

68. Og  17. 8g  17. 8g  17. 8g  17. 8g  157.0 

18. Og  18. Og  18. Og  18. Og  18. Og  108.0 

20.0 


73. 5g  78. Og  82. 5g  86. Og  90. 5g  479.5 

98. 4g  186.8 


26.4 


22.5 


PAETMENT  OF  PUBLIC  WORKS  -  Trafficways 

CPC 

PRI.  PROJECT  DESCRIPTION 


Traffic  Signals  &  Channelization  (Cont.) 

A        Ocean  Ave.  at  Phelan  Ave.,  rechannelization 

THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
COORDINATE  THE  PLANNING  OF  PROJECT  672.73. 
104  WITH  THE  DEPARTM1  ..'T  OF  CITY  PLANNING. 

A  Parnassus  Ave.,  bet.  Hillway  and  4th  Ave., 
install  traffic  signals  and  channelization 

A  Northern  Waterfront  traffic  corridor,  bet. 
Bay  and  Jefferson  Sts.,  install  signals  at 
various  intersections 


NOTE:     Project  672.68.109  will  be 
coordinated  with  the  circu  i ation 
section  of  the  Northern  Waterfront 
development  plan. 

A        Various  locations,  install  traffic  signal 
pre-empt  controls  near  i.irehouses  ($17.8 
previously  appropriated) 

A        Various  residential  areas,  conduct  City- 
wide  feasibility  study  for  widening 
sidewalks 

THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
COORDINATE  THE  STUDY  PROPOSED  IN  PROJ- 
ECT 672.71.108  WITH  THE  DEPARTMENT  OF 
CITY  PLANNING. 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


497. Oe  497.0 


50. Oe  50. Oe  100.0 


175. Og  175.0 


30.  Og 


10.  Og 


30.0 


10.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


D-89 


P.I.N" 


672.71.106 


CPC 
PRI. 


PROJECT  DESCRIPTION 


Traffic  Signals  &  Channelization  (Cont.) 

H        Downtown  area,  narrow  sidewalks  in  various 
alleys  to  provide  additional  parking  spaces 

A  FEASIBILITY  STUDY  WOULD  BE  APPROPRIATE 
IN  1972-73  WITH  A  GENERAL  PRIORITY  RATING 
OF  B    (DESIRABLE) . 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


145. Og 


125. Og 


SIX-YEAR 

TOTALS 


270.0 


672. 73.106 


H        Geary  Blvd. 
overpass 


at  8th  Ave.,  construct  pedestrian 


156. Oe 


156.0 


672.70.201 


672.68.2. 3 


672.68.601 


THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
INVESTIGATE  ALTERNATE  SOLUTIONS  TO 
PROJECT  672.73.106. 

H        Various  streets,  parallel  to  James  Lick 
Freeway,  installation  of  special  traffic 
control  devices  for  diverting  freeway 
traffic  to  City  streets  in  emergencies 

H        Third  St.  bet.  16th  St.  and  Jamestown  Ave., 
install  center  island  signals  and  replace 
obsolete  signal  wiring 

THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
INVESTIGATE  OTHER  METHODS  OF  CONTROLLING 
THE  EXISTING  TRUCK  TRAFFIC  ALONG  3RD 
STREET. 

H        Grade  separation,  Masonic  Ave.  and  Turk 

St.,  construct  underpass  for  Masonic  Ave. 
traffic 


97. 5g 


108. Oe 


l,100.0e 


97.5 


108.0 


1,100.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


F.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


D-90 

1973-74  1974-75  1975-76  1975-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


672.69.601 


672.68.502 


672.68.503 


672.68.604 


Traffic  Signals  S  Channelization  (Cont.) 

H        Grade  separation,  Mission  St.  and  South 

Van  Ness  Ave.,  construct  vehicular  under- 
pass for  left-turn  movement  from  Mission 
St.  to  South  Van  Ness  ""We. 

H        Larkin  St.,  bet.  California  &  Union  Sts., 
install  signals  following  the  sidewalk 
narrowing  proposed  in  Project  670.68.209 

H        Western  Addition,  channelize  intersections 
of  Fulton  &  Scott  Sts.  and  Fulton  &  Stanyan 
Sts.;  install  related  signal  control 

B  Grade  separation,  Portola  Drive  at  Clipper 
St.,  construct  underpass  fc:  Portola  Drive 
traffic 

THE  DEPARTMENT  OF  PUBLIC  WORKS  SHOULD 
SCHEDULE  ADVANCE  PLANNING  FOR  PROJECT 
672.68.604  TO  BEGIN  T.'S  AN  EARLY  DATE 
AND  TO  BE  COORDINATED  WITH  THE  DEPARTMENT 
OF  CITY  PLANNING  AND  OTHER  INTERESTED 
CITY  AGENCIES. 


150. Oe 


1,950. 0e  2,100.0 


190. 0g 


35. Og 


190.0 


35.0 


l,100.0e  1,100.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


Street  Lighting 

No.  of  Projects 
Costs  of  Projects 

(Gas  Taxes  &  Road  Funds) 


NEW  LIGHTING  FIXTURES  SHOULD  ADHERE  TO  THE  POLICY 
GUIDELINES  OF  THE  APPROVED  URBAN  DESIGN  PLAN. 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

6  73.70.102  A  Various  locations,  install  street  light- 
ing systems  in  new  ,  iderground  districts 
(recurring  budyet  item) 

673.70.104        A        Various  locations,  construct  underground 

wired  street  lighting  facilities  in  street 
areas  outside  underground  districts  (re- 
curring budget  item) 

673.70.103        A        Various  locations,  provide  engineering 

assistance  to  PUC  for  street  lighting 
systems  in  existing  overhead  districts 
(recurring  budget  item) 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79 
 (Costs  in  thousands  of  dollars) 


SIX-YEAR 
TOTALS 


3 

440.0  440.0  440.0  440.0  440.0  440.0  2,640.0 


400. Og  400. Og  400. Og  400. Og  400. Og  400. Og  2,400.0 


30. Og  30. Og  30. Og  30. Og  30. Og  30. Og  180.0 


10. Og  10. Og  10. Og  10. Og  10. Og  10. Og  60.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficway< 


Landscaping  and  Irriq a  t  i  on 
No.  of  Projects 
Costs  of  Projects 

(Road  Funds  &  Gas  Taxes) 


THE  DEPARTMENT  OF  CITY  PLANNING  SHOULD  BE  CONSULTED 
IN  ADVANCE  CONCERNING  THE  ALLOCATION  OF  FUNDS  AND 
THE  ASSIGNMENT  OF  RELATIVE  PRIORITIES  TO  THE  COMPONENT 
ACTIVITIES  PROPOSED  IN  EACH  MULTIPLE  STREETSIDE  LAND- 
SCAPING PROJECT. 


P.I.N, 


674.73.101 


674.73.102 


674.71.103 


CPC 
PRI. 

A 


PROJECT  DESCRIPTION 

Hunters  Point  Redevelopment  Area,  street 
landscaping 

Webster  St.,  bet.  Bush  and  O'Farrell  Sts. 
and  Fulton  and  Grove  Sts. ,  median  land- 
scaping 

Park  Presidio  Blvd.,  reconstruct  land- 
scaping and  irrigation  system 


674.69.102 


A 


Sunset  Blvd.,  reconstruct  landscaping  and 
irrigation  system  ($524.3  previously 
appropriated) 


197?-74  1974-75  1975-76  1976-77  1977-78 

of  dollars) 


1978-79 


D-92 

SIX -YEAR 
TOTALS 


633.7 


732.4 


638.0 


649.0 


598.0 


10 


533.0  3,784.1 


104. 8g  15. 3g 


120.1 


74.  Oe 


74.0 


75. 9e 


76.  Oe 


76. Oe  76. Oe 


76.  Oe 


379.9 


95.  Oe 


95.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Traffi 


CPC 

P.I.N.  PRI. 


PROJECT  DESCRIPTION 


1973-74 


Landscaping  and  Irrigation  (Cont.) 

674.71.104        A        Streetside  landscaping:  284. Oe 

10th  St.,  bet.  Market  St.  &  Potrero  Ave.; 
24th  St.  bet.  Mission  &  Diamond  Sts.; 
Fulton  St.  bet.  Divisadero  &  Stanyan  Sts., 
Van  Ness  Ave.  bet.  Pine  St.  &  Geary  St.; 
Mission  St.  bet.  County  line  &  Geneva 
Ave.;  19th  Ave.  bet.  Lincoln  Way  &  Quintara 
St.;  Otis,  Mission  St.  Triangle  11th  to 
14th  Sts.,    ($159.3  previously  appropriated) 

674.71.101        b        Streetside  landscaping  in  FACE  areas 

674.73.103        B        Drumm  St.,  bet.  Clay  and  Jackson  Sts.,  side- 
walk trees  and  median  landscaping 

674.72.301        B        Geary  Blvd.  underpass  at  Masonic  Ave.,  land- 
scape sidewalk  and  islands 


674.71.203        H        Great  Highway  from  Lincoln  Way  to  Sloat  Blvd., 

reconstruct  landscaping  irrigation  system 

674. 71 . 202        B        Streetside  landscaping: 

Various  streets  in  the  Select  System 
(combines  the  following  projects: 
674.69.302,  674.69.602,  674.69.503, 
and  674.69.502;  and  adds  further  work 
thereto) 
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1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


284.0 


65  .0g 
25.  le 


65. Og  65. Og 


195.0 
25.1 


78.  Oe 


78.0 


173. Oe  197. Oe  208. Oe  222. Oe  233. Oe  1,033.0 


300. Oe 


300. Oe  300. Oe  300. Oe  300. Oe  1,500.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Traffi 


1973-74 


Miscellaneous 


20 


No.  of  Projects 

Costs  of  Projects  6,376.5 

Road  Funds  and  Gas  Taxes  1,376.5 

Proposed  bonds  5,000.0 


ANY  PROJECT  INVOLVING  THE  ACQUISITION  OF  LAND  FOR 
RIGHTS-OF-WAY,  STRUCTURES,  OR  FOR  OTHER  PUBLIC 
IMPROVEMENTS  IS  SUBJECT  TO  FURTHER  REVIEW  BY  THE 
CITY  PLANNING  COMMISSION. 


SCHEMATIC  DRAWINGS  AND  PRELIMINARY  PLANS  FOR  PROJECTS 
INVOLVING  THE  EXPANSION  OR  EXTENSION  OF  RIGHTS-OF-WAY, 
OR  INVOLVING  NEW  STRUCTURES,  BUILDINGS,  OR  MAJOR 
ADDITIONS  THERETO,  ARE  SUBJECT  TO  REVIEW  BY  THE  CITY 
PLANNING  COMMISSION. 
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1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)   TOTALS 


384.9  796.0  110.0  110.0 

384.9  796.0  110.0  110.0 


26 
7,777.4 
2,777.4 
5,000.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficway: 


CPC 

P.I.N.  PRI. 


PROJECT  DESCRIPTION 


Miscellaneous 

675.70.101        A        Embarcadero  Transit  Station,  Market  St., 

complete  construction  (Stage  1  of  new 
construction  financed  by  $13,100.0  in 
tax  allocation  bonds) 

NOTE:     Project  675.70.101  will  be 
coordinated  with  Market  Street 
restoration,  Project  675.68.120. 

675.73.101        B        Municipal  Asphalt  Plant,  install  new 

heat  supply  system 


675.73.102  A        Third  St.  Bridge  at  Channel,  structural 

repairs  and  painting 

675.73.103  A        Earthquake  resistance  s  .udy  of  existing 

bridge  structures 

675.68.203        A        Telegraph  Hill,  east  slope,  remove  loose 

rock  from  streets;  construct  protective 
barriers 


675.69.105        A        Ingerson  Ave.  near  Griffith  St.,  re- 
habilitate steel  retaining  wall  against 
corrosion 


675.71.101        A        Telegraph  Hill,  stabilize  east  slope, 

to  prevent  rockfalls  and  landslides 
($602.0  previously  appropriated  for 
study  under  Project  675.69.104) 


D-95 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars ) 


110. Og  110. Og  110. Og  110. Og  110. Og 


TOTALS 


5, 000. On  5,000.0 


65. Og  65<o 

174. 8e  174.8 

60.  Og  40. Og             40. Og  140.0 

12. Og  133. Og            121. Og  266.0 

15. 6g  15.6 


550.0 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 
CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION  

Miscellaneous  (Cont.) 

675.69.201        A        San  Jose  Ave.,  west  slope,  near  Richland 

Ave.,  construct  retaining  walls  for  slope 
stabilization  in  conjunction  with  a  land- 
scaping program  (R66.61)    ($213.0  previ- 
ously appropriated) 

675.68.506        A        Fair  Ave.,  bet.  Coleridge  St.  &  Prospect 

Ave.,  install  railings  on  open  stairway 

675.68.113        A        Vulcan  St.,  bet.  Levant  &  Ord  Sts.; 

Clayton  St .  at  Corbett  Ave . ;  and  Ashbury 
Heights  bet.  Upper  Terrace  &  Olympus  Monu- 
ment; install  railings  on  open  stairways 

675.68  117        A        Lyon  St.,  bet.  Vallejo  St.  &  Broadway, 

install  railings  on  open  stairway 

675.68.201  A        Golden  Gate  Heights,  various  streets, 

install  railings  on  open  stairways 

675.70.103        A        Douglass  St.,  bet.  Corwin  &  Romain  Sts., 

install  handrails  on  stairways 

675.68.402        A        Vallejo  St.,  east  of  Jones  St.,  recon- 
struct retaining  wall  and  stairway 

675.68.303        A        Greenwich  St.,  bet.  Hyde  &  Larkin  Sts., 

replace  concrete  stairway;  install 
lighting  and  handrails 

675.70.202  A        Molimo  Dr.  near  Teresita  Blvd.,  recon- 

struct embankment 
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1973-74  1974-75  1975-76  1976-77  1977-73  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


332. 7e 


10. 9g 
37.  7g 


12.  3g 
42. 5g 
9.0g 
67. 9g 
67. 9g 


31. 5g 


332.7 


10.9 


37.7 


12.3 


42.5 


9.0 


(//.') 


31.5 


DEPARTMENT  OF  PUBLIC  WORKS  -  Trafficways 


CPC  1973-74 
P.I.N.  PRI .  PROJECT  DESCRIPTION  

Miscellaneous  (Cont.) 

675.68.401        A        Greenwich  St.,  bet.  Hyde  &  Leavenworth  76. lg 

Sts.,  replace  concrete  stairways,  con- 
necting walks,  and  retaining  walls 

675.68.301  A        Vallejo  St.,  bet.  Montgomery  &  Kearny  82. 4g 

Sts.,  reconstruct  slope  and  stairways 

675.68.302  A        Baker  St.,  bet.  Broadway  &  Vallejo  St.,  33. 7g 

repair  slope  and  retaining  wall;  install 
handrailing  for  stairs 

675.68.501  A        Vallejo  St.,  west  of  Taylor  St.,  recon-  134. 5g 

struct  concrete  stairways;  install  land- 
scaping and  concrete  walkway 

675.68.111        B        DPW  Maintenance  Yard,  2323  Army  St., 

construct  retaining  wall  at  south 
property  line  for  storage  of  sand 

675.70.401        B        San  Jose  Ave.,  east  slope,  near  Richland 

Ave.,  construct  retaining  wall  for  slope 
stabilization  (R66.61) 

675.68.505        B        Waller  St.,  bet.  Broderick  St.  and  Buena 

Vista  East,  replace  wooden  bulkheads  and 
stairway  with  concrete  retaining  wall 
and  stairway 

675.68.502  H        Great  Highway  at  Taraval  St.,  rehabili- 

tate pedestrian  underpass  (See  Project 
672.72.103  for  study  of  ways  and  means 
to  provide  for  pedestrian  safety) 
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74-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 

(Costs  in  thousands  of  dollars)  TOTALS 


7G.1 


45.  Og 


02.4 


33.7 


134.5 


101. 9g  101-9 


195. Oe  195-° 


45.0 


70.  Oe 


70.0 


DEPARTMENT  OP  PUBLIC  WORKS  -  Trafficways 
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CPC                                                                                                       1973-74           1974-75           1975-76           1976-77           1977-78           1978-79  SIX-YEAR 
P.I.N.  PRI.  PROJECT  DESCRIPTION  (Costs  in  thousands  of  dollars)  TOTALS 

Miscellaneous  (Cont.) 

675.68.503        H        Great  Highway  at  Judah  St.,  rehabilitate  77. Oe  77.0 

pedestrian  underpass   (See  Project  672.72. 
103  for  study  of  ways  and  means  to  provide 
for  pedestrian  safety) 


675.68.504        H        Great  Highway  at  Wawona  St.,  rehabilitate 

pedestrian  underpass  (See  Project  672.72. 
103  for  study  of  ways  and  means  to  provide 
for  pedestrian  safety) 


138. Oe  138.0 


WAR  MEMORIAL  AND  MUSEUM  OF  ART 


1973-74 

No.  of  Projects  c 

o 

Costs  of  Projects  537  5 

Ad  valorem  -  sales  tax  537.5 
Proposed  bonds 
CPC 

P.T.N.  PRI.  PROJECT  DESCRIPTION 

691 . 73 .101  A        Opera  House,  rehabilitate  and/or  replace  70.6 

stage  rigging  and  cycloramas   (CIAC-RR-17 ; 
former  691.67.190) 

691.73.102  A        Opera  House,  rehabilitate  stage  lighting  59.9 

(CIAC-RR-16;  former  691. 67. ICO) 

691 . 73 . 103  B        Opera  House-Veterans'  Building,  general  300.0 

rehabilitation  (CIAC-RR-18 ;  former  691.67. 
190) 

691. 73 .104  A        Veterans'  Building,  first  floor,  enlarge  15.0 

women • s  restroom 

692.67.101        B        Museum  of  Art,  replace  and  relocate  side-  80.0 

walk  elevator 

692.72.101        A        Museum  of  Art,  install  fire  alarm  (smoke  12.0 

detection)  system 

691.67.101        A        Opera  House-Veterans'  Building,  extensive 

rehabilitation 

691.67.301        B        Music  Arts  Building,  new  construction 


1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


D-99 

1978-79  SIX-YEAR 
  TOTALS 


38,780.5 
430.5 
38,350.0 


300.0 
300.0 


300.0 
300.0 


300.0 
300.0 


300.0 
300.0 


8 

40,518.0 
2 , 168 . 0 
38,350.0 


70.6 


141.2 


59.9 


119.8 


300.0 


300.0 


300.0 


300.0 


300.0  1,800.0 


15.0 


80.0 


12.0 


15, 260. On 
23, 350. On 


15,260.0 
23,350.0 


No.  of  Projects 
Costs  of  Projects 

Poconstruction  and  Replacement 
No.  of  Projects 
Costs  of  Projects 
(Revenues) 

Capital  Improvements 
N  .  of  Projects 
Costs  of  Projects 
(Revenues) 


P.I.N. 


726.70.101 


726.70.102 


CPC 
PRI. 


A 


PROJECT  DESCRIPTION 
Reconstruction  &  Replacement 

Services  of  the  Airport  Engineering 
Division  for  reconstruction  &  replace- 
ment items   (recurring  budget  item) 

Landing  field  pavement,  reconstruction 
(recurring  budget  item) 


D-100 


1974-75  1975-76  1975-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 

TOTALS 


9 

2,550.0 


1,430.0 


1,380.0 


1,330.0 


1,230.0 


1,130.0 


9 

9,050.0 


3 

870.0 


750.0 


700.0 


700.0 


700.0 


700.0 


3 

4,420.0 


1,680.0  680.0  680.0  630.0  530.0  430.0  4,630.0 


270. Or  250. Or  250. Or  250. Or  250. Or  250. Or  1,520.0 


500. Or  400. Or  400. Or  400. Or  400. Or  400. Or  2,500.0 


AIRPORTS  COMMISSION 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 


Reconstruction  &  Replacement  (Cont.) 

726.71.101        A        Utilities  relocation  and  replacement 

(recurring  budget  item) 


Capital  Improvements 

727.70.101  A        Services  of  the  Airport  Engineering 

Division  for  capital  improvements 
(recurring  budget  item) 

727.70.102  A        Utilities  System,  enlarge  and  improve 

system  (recurring  budget  item) 

72  7.70.103        A        Landing  field  facilities,  improvements 

(recurring  budget  item) 

727.71.101        A        Passenger  terminal  facilities,  minor 

improvements  (recurring  budget  item) 

727.69.104        A        Roads  and  parking  faci- ities,  minor 

improvements   (recurring  budget  item) 

727.73.101        A        Drainage  system,  improvements 


D-101 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)   TOTALS 


100. Or  100. Or  50. Or  50. Or  50. Or  50. Or  400.0 


510. Or  300. Or  300. Or  300. Or  300. Or  200. Or  1,910.0 

200. Or  150. Or  150. Or  150. Or             50. Or              50. Or  750.0 

570. Or  50. Or              50. Or  50. Or              50. Or              50. Or  820.0 

50. Or  50. Or             50. Or  50. Or             50. Or             50. Or  300.0 

200. Or  30. Or              30. Cr  30. Or              30. Or              30. Or  350.0 

150. Or  100. Or  100. Or  50. Or              50. Or             50. Or  500.0 


1973-74 


No.  of  Projects 
Costs  of  Projects 

Reconstruction  and  Replacemenr. 
No.  of  Projects 
Costs  of  Projects 

Ad  valorem  -  sales  tax 

Ad  valorem  -  sales  tax  (debt  service) 


6 

3,614.1 


4 

3,492.9 
221.0 
3,271.9 


Capital  Improvements 
No.  of  Projects 
Costs  of  Projects 

(Ad  valorem  -  sales  tax) 


2 

121.2 


P.I.N. 


CPC 
PRI, 


PROJECT  DESCRIPTION 


Reconstruction  &  R... placement 


736.72.101 


Transit  Improvement  Program,  debt  service 
for  facilities  improvement  program  (total 
debt  service  for  10-year  program — 1973-74 
through  1982-83 — is  estimated  at  $7,470.0) 


247.5 


15 
4,960.3 


10 
5,522.7 


4 

5,148.6 


35 


2,255.0  1,040.0  22,540.7 


9 

4,795.5 
597.8 
4,197.7 


4 

5,245.5 
310.3 
4,935.2 


4 

5,073.6 
175.8 
4,897.8 


2,180.0 
120.0 
2,060.0 


965.0 
120.0 
845.0 


21 

21,752.5 
1,544.9 
20,207.6 


6 

164.8 


6 

277.2 


75.0 


75.0 


75.0 


14 

730.2 


462.5 


845.0 


845  .0 


845.0 


845.0 


4,090.0 


MUNICIPAL  RAILWAY 


P.I.N, 


PROJECT  DESCRIPTION 


736.69.102 


736.68.119 

736.73.112 
736.69.111 


A 


A 
B 


Reconstruction  &  Replacement  (Cont.) 

Replacement  of  transit  operating  equip- 
ment, debt  service  ($9,151.2  previously 
appropriated;  total  debt  service  is  esti- 
mated at  $25,268.8) 

Services  of  Engineering  Division  (CIAC- 
RR-2;  recurring  budget  item) 

Acquire  and  modify  ten  used  street  cars 

Washington-Mason  Cable  Carbarn,  recon- 
struct elevator  room 


3,024.4 


121.0 


100.0 


736.73.101 


B        Washington-Mason  Cable  Carbarn,  replace 
tension  carriage 


736.73.102 


Washington-Mason  Cable  Carbarn,  rehabili- 
tate storage  area 


736.73.103 


B        Washington-Mason  Cable  Carbarn,  replace 
steel  cover  on  sidewalk 


736.72.301        C        Washington-Mason  Cable  Carbarn,  replace 

floor  cover  on  portion  of  second  floor 

736.73.104  B        Replace  cable  car  machinery  and  reconstruct 

cable  car  grip  system 

736.73.105  B        Cable  car  system,  overhaul  underground 

cable  facilities 

736.73.106  B        Cable  car  system,  rehabilitate  cable  car 

turntables 


D-103 


1     4-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 
TOTALS 


3,735.2  4,090.2  4,052.8  1,215.0 


16,117.6 


120.0 


120.0 


120.0 


120.0 


120.0 


721.0 


72.8 


100.0 
72.8 


110.0 


110.0 


100.0 


loo.o 


0.5 


0.5 


3.2 


3.2 


46.6 


/)(,.(, 


137.0 


137.0 


5.0 


5.0 


CPC 

P-I.N.  PRI . 


MUNICIPAL  RAILWAY 

 PROJECT  DESCRIPTION 


Reconstruction  &  Replacement  (Cont.) 

736.71.101  B        Cable  car  system,  modify  switch  at 

Washington  and  Powell  Sts. 

736.70.102  B        Presidio  Bus  Yard,  replace  wash  rack 

736.68.109        B        Geary  and  Presidio  office  building,  replace 

air  conditioning 

736.73.107  B        Presidio  Car  House,  repair  roof 

736.73.108  C        Presidio  Car  House,  convert  portion  to 

offices 

736.73.109  B        Presidio  Car  House,  rehabilitate  informa- 

tion center 

736.73.110  B        Electronic  surveillance  system  at  various 

locations 

736.73.111  C        Elkton  Shop,  convert  rail  bender  to 

hydraulic  operation 

736.69.109        C        Various  Municipal  Railway  office  buildings, 

replace  asphalt  floor  covering 


Capital  Improvements 

737.72.101        A        Service  of  Municipal  Railway  Engineering 

Division  for  various  capital  improvement 
projects 

737.71.107        A        Cable  car  system,  install  front  bumpers 

on  all  cable  cars 


D-104 

'3-74  1974-75  »75-76  1976-77  19,7-78  1978-79  SIX-VEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 

30-4  30.4 

12'9  12.9 

22.0  22.0 

125.0  125.0 

30.0  30.0 

7.5  7.5 

7.5  7.5 

10.8  10.8 

75.0                75.0                75.0                75.0  75.0               75.0  450.0 

,e  ,  46.2 
46 . 2 


MUNICIPAL  RAILWAY 


CPC 

PRI-  PROJECT  DESCRIPTION 

Capital  Improvements  (Cont.) 

73  7.71.104        B        Washington-Mason  Cable  Carbarn,  install 

additions  to  sprinkler  system  for  fire 
protection 

737.71.106        B        Washington -Mason  Cable  Carbarn,  install 

instruments  for  accurately  measuring  cable 
tension 

737.70.104  B        Cable  car  system,  install  traffic  signal 

actuators  at  three  intersections  along 
California  St. 

737.71.105  B        Washington-Mason  Cable  Carbarn,  install 

fire  escape  from  Cable  Car  Museum  to 
sic^walk 

737.72.301  C        Potrero  Coach  Yard,  construct  restroom 

facility  in  paint  shop  area 

737.71.102        B        Cable  car  system,  install  traffic  signal 

to  be  activated  by  cable  cars  making  left 
turn  from  Hyde  St.  into  Washington  St. 

737.68.102        C        Washington -Mason  cable  carbarn,  install 

sump  pit 

737.72.302  C        Washington-Mason  cable  carbarn,  construct 

cable  trench  cleaning  machinery 

737.68.101        C        Geary-Presidio  carbarn,  construct  film 

storage  vault 

737.68.110        B        Various  locations,  install  landscaping 

around  buildings  and  structures 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79 
 (Costs  in  thousands  of  dollars) 


12.1 


12.1 


36.4 


6.6 


D-105 


SIX-YEAR 
TOTALS 


12.1 


12.1 


36.4 


(>.(, 


1^.5  10.5 

12.1  12.1 

10.3  10.3 

23.0  23.0 

9.6  9.6 

9.3  9.3 


MUNICIPAL  RAILWAY 


CPC  1973-74 
P-I-N.  PRI.  PROJECT  DESCRIPTION 


Capital  Improvements  (Cont.) 

737.73.101  B        Various  locations,  install  bus  stop 

shelters  and  benches 

737.73.102  B        Rail  storage  facilities,  lanrl  acquisition 


D-106 


1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


50.0  50.0 


100.0  100.0 


WATER  DEPARTMENT 


No.  of  Projects 
Costs  of  Projects 

Reconstruction  and  Reple cement 
No.  of  Projects 
Costs  of  Projects 
Revenues 


1973-74 
29 

50,629.5 


15 
3,650.5 
3,650.5 


Capital  Improvements 

No.  of  Projects  14 

Costs  of  Projects  46,979.0 
Revenues  2,279.0 

Proposed  bonds  44,700.0 

CPC 

P.I.N.  PRI.  PROJEC1  DESCRIPTION 

Reconstruction  and  Replacement 

746.68.101        A        Various  locations,  renew  water  services  1,500. Or 

(recurring  budget  item) 

7  46.68.102        A        Various  locations,  relocate  and  realign  250. Or 

water  mains   (recurring  budget  item) 


D-107 


1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars ) 


1978-79  SIX-YEAR 
  TOTALS 


6,148.5 


2 

6,680.5 


5,294.5  4,994.5 


36 


4,994.5  78,742.0 


1 

3,277.5 
3,277.5 


1 

3,827.5 
3,827.5 


3,277.5  3,277.5  3,277.5 

3,277.5  3,277.5  3,277.5 


17 

20,588.0 
20,588.0 


4 

2,871.0 
?, 871.0 


1  -  -  -  19 

2,853.0  2,017.0  1,717.0  1,717.0  58,154.0 

2,853.0  2,017.0  1,717.0  1,717.0  13,454.0 


44,700.0 


1,500. Or        1,500. Or        1,500. Or        1,500. Or        1,500. Or  9,000.0 


250. Or  250. Or  250. Or  250. Or  250. Or  1,500.0 


WATER  DEPARTMENT 


CPC 

P.I.N.  PRI. 


PROJECT  DESCRIPTION 


Reconstruction  and  Replacement  (Cont.) 

746.68.103  A        Various  locations,  relocate  and  realign 

water  services  (recurring  budget  item) 

746.68.104  A        Various  locations,  replace  water  mains 

(recurring  budget  item) 

746.68.105  A        Various  locations,  reconstruct  and  re- 

store fences  (recurring  budget  item) 

746.68.106  A        Various  locations,  grade  and  resurface 

roads   (recurring  budget  item) 

746.69.101  A        Sunol  Distribution  System,  Alameda  County, 

rehabilitation  ($25.0  previously  appro- 
priated) 

746.68.108  A        Various  locations,  water  mains,  cement 

mortar  lining  (recurring  budget  item) 

746.68.109  A        Various  locations,  reconstruct  drain  and 

air  valvec   (recurring  budget  item) 

746.68.110  A        Various  locations,  misc.  repair  and  im- 

provements to  buildings  (recurring  budget 
item) 

746.72.102  A        Sunol,  replace  irrigation  pipelines 

746.72.104  A        Central  Pump  Station,  rehabilitate 

746.72.105  A        Potrero  Heights  Reservoir,  rehabilitate 

roof 


D-108 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 


SIX-YEAR 

TOTALS 


225. Or  225. Or  225. Or  225. Or  225. Or  225. Or  1,350.0 

800. Or  550. Or  550. Or  550. Or  550. Or  550. Or  3,550.0 


25. 5r 


25. 5r 


25. 5r 


25. 5r  25. 5r  25. 5r  153.0 


16. Or 


16.  Or 


16.  Or 


16.  Or 


16.  Or 


16. Or  96.0 


25. Or 


25.0 


600. Or  5u0.0r  500. Or  500. Or  500. Or  500. Or  3,100.0 


12. Or 


10. Or 


10. Or 


10.  Or 


10. Or 


10.  Jr 


62.0 


35. Or 


35. Or 


35. Or 


35. Or  35. Or  35. Or  210.0 


36.  Or 
25. Or 
15. Or 


36.0 
25.0 
15.0 


WATER  DEPARTMENT 


CPC 

P.I.N.  PRI. 


PROJECT  DESCRIPTION 


Reconstruction  and  Replacement  (Cont.) 

746.68.203        A        Bay  Division  Pipelines  1  and  2  (Dumbarton 

Straits),  exterior  rehabilitation 

746.73.101        A        Stanford  Heights  Reservoir,  replace  land- 
scaping 

746.68.201  B        Various  locations,  misc.  reconstruction 

and  replacement  (proposals  for  budget  year 
are  listed  individually) 

746.68.202  B        Various  City  Distribution  Reservoirs,  re- 

habilitate to  meet  State  requirements 


Capital  Imprc  cements 

747.68.101  A        Various  locations,  water  main  extensions 

(recurring  budget  item) 

747.68.102  A        Various  locations,  provide  new  service 

pipes  &  meters  (recurring  budget  item) 

747.68.103  A        Various  locations,  install  gate  valves 

(recurring  budget  item) 

747.68.104  A        Various  locations,  pipeline  electrolysis, 

install  protective  devices  (recurring 
budget  item) 

747.68.105  A        Various  locations,  survey  property  lines 

and  set  monuments  (recurring  budget  item) 

747.68.106  A        Various  locations,  construct  secondary 

feeder  mains  (recurring  budget  item) 


D-109 


1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
  (Costs  in  thousands  of  dollars)   TOTALS 


66. Or  66. Or  66. Or  66. Or  66. Or  66. Or  396.0 


20. Or 


20.0 


100. Or  100. Or  100. Or  100. Or  100. Or  500.0 


550. Or  550.0 


900. Or  420. Or  420. Or  420. Or  420. Or  420. Or  3,000.0 

325. Or  41:..  .Or  415. Or  415. Or  415. Or  415. Or  2,400.0 

60. Or  49. Or  49. Or  49. Or  49. Or  49. Or  305.0 

10. Or  8. Or  8. Or  8. Or  8. Or  8. Or  50.0 

25. Or  25. Or  25. Or  25. Or  25. Or  25. Or  150.0 

600. Or  600. Or  600. Or  600. Or  600. Or  600. Or  3,600.0 


WATER  DEPARTMENT 


CPC 

P.I.N.  PRI, 


PROJECT  DESCRIPTION 


Capital  Improvements  (Cont.) 

747.68.107  A        Various  locations,  watershed  lands,  ero- 

sion control   (recurring  budget  item) 

747.68.108  A        Various  locations,  install  drain  and  air 

valves   (recurring  budget  item) 

747.68.109  A        Various  locations,  construct  fences 

(recurring  budget  item) 

747.68.110  A        Various  locations,  motorize  large  valves 

(recurring  budget  item) 

747.68.206        A        Construct  Bernal  Heights  tank  and  pumps 

THE  WATER  DEPARTMENT  SHOULD  LOCATE 
AND  DESIGN  THIS  FACILITY  SO  ITS  BULK 
AND  APPEARANCE  WILL  BE  HARMONIOUS 
AND  COMPATIBLE  WITH  CONTIGUOUS  LAND 
FORMS.     SCHEMATIC  DRAWINGS  AND  PRE- 
LIMINARY PLANS  ARE  SUBJECT  TO  REVIEW 
BY  THE  CITY  PLANNING  COMMISSION. 

747.73.101  A        Sunset  Reservoir  (North  Basin),  install 

irrigation  system 

747.72.102  A        Central  Pumps  to  Sutro  Bypass,  construct 

connection  to  Stanford  Heights  Reservoir 

747.73.102        A        Water  System  Improvement  Bond 

747.68.401        B        Northeast  area  of  Sutro  System,  construct 

feeder  mains 


D-110 

1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  do  1  lars)   t, >TALS 


12. Or  12. Or  12. Or  12. Or  12. Or  12. Or  72.0 

28. Or  28. Or  28. Or  28. Or  28. Or  28. Or  168-0 

25. Or  25. Or  25. Or  25. Or  25. Or  25. Or  150.0 

35. Or  35. Or  35. Or  35. Or  35. Or  35. Or  210.0 

200. Or  200.0 


27. Or 


32. Or 


44, 700. On 


27.0 


32.0 


900. Or  800. Or 


44,700.0 

300. Or  2'000-0 


WATER  DEPARTMENT 


CPC 

P-1  -N.  PRI.  PROJECT  DESCRIPTION 


Capital  Improvements  (Cont.) 

747.68.209        B        Various  locations,  install  misc.  minor 

capital  improvements  (Proposals  for  budget 
year  are  listed  individually.) 

747.72.201        B        San  Antonio  Reservoir,  construct  chlori- 

nation  plant 

747.68.116        B        City  Distribution  Yard,  construct  storage 

hopper  for  sand  and  gravel 

747.68.204  B  Construct  a  chlorination  and  dechlorina- 
tion plant  at  Alameda  East  Portal  of  the 
Coast  Range  Tunnel 


D-lll 

1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)  TOTALS 


100. Or            100. Or  100. Or            100. Or            100. Or  500.0 

211. Or  211.0 

43. Or  43.0 

336. Or  336.0 


HETCH  HETCHY  SYSTEM 


1973-74 


No.  of  Projects  23 

Costs  of  Projects  16,125.3 

Reconstruction  and  Replacement 

No.  of  Projects  14 

Costs  of  Projects  15,633.9 

Revenues  5,633.9 

Other  Sources   (federal  grant)  10,000.0 

Caj  ital  Improvements 

No.  of  Projects  9 

Costs  of  Projects  491.4 

Revenues  491.4 

Proposed  bonds 


D-112 

1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  of  dollars)   TOTALS 


11  7  3  1  -  45 

8,817.4        11,065.1        48,972.9        45,540.0  440.0  130,960.7 


9                     5  2  -  -  30 

8,503.8  3,555.1  262.9  245.0  245.0  28,445.7 

3,170.8  1,555.1  262.9  245.0  245.0  11,112.7 

5,333.0  2,000.0  -  17,333.0 


2  2  1  1  "  15 

313.6  7,510.0        48,710.0        45,295.0  195.0  102,515.0 

313.6  360.0  360.0  195.0  195.0  1,915.0 


7,150.0        48,350.0  45,100.0 


100,600.0 


HETCH  HETCHY  SYSTEM 


P.I.N. 


CPC 
PRI. 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  of  dollars) 


756.69.106  A 

756.72.102  A 

756.72.103  A 


Reconstruction  and  Replacement 

Muni  Transit  System,  Power  Improvement. 
Program,  replace  DC  distribution  system 


1401  Bryant  St.,  reconstruct  office 

1401  Bryant  St.,  repair  roof  of  storage 
shed 


756.70.114        A        Services  to  Engineering  Division  (recur- 
ring budget  item) 

756.72.101        A        Dion  R.  Holm  Powerhouse,  penstock  pro- 
tection 

756.71.107        A        Various  locations,  rehabilitate  exterior 

of  buildings 

756.71.203        A        0 ' Shaughnessy  Dam,  rehabilitate  switch- 
board 

756.73.101  A        01 Shaughnessy  Dam,  replace  interior  light- 

ing system 

756.73.102  A        Eleanor-Cherry  Interconnecting  Tunnel, 

gate  tower  protection 

756.72.301        A        Moccasin  Carpenter  Shop,  reconstruct  saw- 
dust collection  system 

756.73.103  A        Jones  Point  to  Mather  Road,  resurface  road 


15,000.0  8,000.0  3,000.0 

(5, 000. Or)  (2, 667. Or)  (1,000. Or) 
(10,000.0o)      (5,333.0o)  (2,000.0o) 

5.8r 

4.3r 


245. Or 


141. Or 


79.01- 


7.4r 


49. Or 


51. Or 


11. 6r 


13. 8r 


245. Or 


245. Or 


53. 5r 


27. 6r 


245. Or 


D-113 

1978-79  SIX-YEAR 

TOTALS 


26,000.0 
(8, 667. Or) 
(17,333.0o) 

5.8 

4.3 


245. Or  245. Or  1,470.0 


141.0 


160.1 


7.4 


49.0 


51.0 


11.6 


13.8 


HETCH  HETCHY  SYSTEM 


P.I.N, 

756.72.302 

756.72.202 
756.73.104 
756.71.301 

756.70.113 
756.71.403 

756.71.401 

756.73.105 

756.71.408 

756.69.105 
756.72.201 


CPC 
PRI. 


A 


B 


B 
B 

.3 

B 

B 

B 
B 


PROJECT  DESCRIPTION 

Reconstruction  and  Replacement  (Cont.) 

Moccasin  Shops,  Priest,  West  Portal  and 
Early  Intake  dormitory  areas,  replace 
security  lighting 

Moccasin  and  Early  Intake,  replace  dis- 
tribution transformers 

O' Shaughnessy  Dam,  replace  electrical 
standby  batteries 

Abandoned  Switchyard,  Moccasin,  relocate 
electric  power  and  communications  facili- 
ties 

Moccasin  Village,  replace  street  lighting 

Moccasin  Village,  replace  plumbing  in 
eleven  cottages 

Oakdale  Maintenance  Yard,  replace  dis- 
tribution system  wiring 

Priest  Housing  Unit,  replace  service 
panel  and  wiring 

Moccasin  Village,  rehabilitate  heating 
system  in  six  cottages 

Remove  Cashman  Creek  valvehouse 

Moccasin  Administration  Building, 
rehabilitate  central  heating  system 


1973-74  1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


1978-79 
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SIX -YEAR 

TOTALS 


3  .Or 


3.0 


14. 4r 


14.4 


8.6r 


8.6 


36. Or 


36.0 


6.6r 


21. Or 


37. Or 


6.6 
58.0 


7.  Or 


7.0 


3.9r 


i.'j 


19. 2r 


19.2 


39. Or 
66.  Or 


39.0 
66.0 


HETCH  HETCHY  SYSTEM 


P.I  .N 

756.73.106 
756.71.406 

756.73.107 

756.71.402 
756.73.108 
756.71.407 
756.72.401 


CPC 
PRI, 


B 
B 


B 

B 
B 
B 
B 


PROJECT  DESCRIPTION 

Reconstruction  and  Replacement  (Cont.) 

Moccasin  Housing  Units,  replace  wiring 

Moccasin  Warehouse  No.  2,  rehabilitate 
interior  for  plumbing  shop,  storage  of 
goods,  and  shower  facilities 

Moccasin  Reregulating  Reservoir,  recontour 
bottom 

Moccasin  Village,  resurface  roads 

Moccasin  Shop  buildings,  replace  windows 

Moccasin  Village,  replace  doors  for  garages 

Moccasin  P.  ivate  Telephone  System,  replace 
telephones 


756.71.404        B        0 ' Shaughnessy  Dam,  replace  telephone  system 


757.72.101  A 


757.70.104  A 


757.71.203  A 


757.70.102 


Capital  Improvements 

Bryant  Substation,  construct  shop  for 
electricians 

Services  of  engineering  Division  (recur- 
ring budget  item) 

Moccasin  Dam,  construct  concrete  blocks 

in  spillway  apron  and  extend  spillway  walls 

Construct  spray  painting  facility  at 
Moccasin  Shops 


1973-74  1974-75  1975-76  1976-77  1977-78 

{Costs  in  thousands  of  dollars) 


1978-79 
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SIX-YEAR 

TOTALS 


6.6r 


35.  7r 


6.6 
35.7 


140. Or 


140.0 


59. Or 
4.7r 
6.1r 


2.9r 


59.0 
4.7 
6.1 
2.9 


15. Or 


15.0 


11. 9r 


11.9 


195. Or  195. Or  195. Or  195. Or  195. Or  195. Or  1,170.0 


159. Or 


159.0 


25. Or 


25.0 


HETCH  HETCHY  SYSTEM 


CPC 

P.I.N.  PRI. 


PROJECT  DESCRIPTION 


Capital  Improvements  (Cont.) 

757.71.202        A        South  Fork  Maintenance  Yard,  install 

concrete  floors  in  vehicle  storage 
building 

757.72.302        A        Moccasin  Penstock  Valvehouse,  construct 

protective  structures  and  fences 

757.73.101  A        Various  buildings,  insulate  sheet  metal 

roofs 

757.73.102  A        Oakdale  Portal  Tunnel,  remote  pressure 

indicator 

757.71.301  A        Moccasin  housing  units,  insulate  ceilings 

in  thirty -eight  cottages 

757.72.401  B        Moccasin  Warehouse  No.  1,  extension 

757.71.302  B        Moccasin  Village,  enclose  carport  for 

Garage  No.  6b 

757.67.601        B        Various  reservoirs,  install  remote  water 

level  recorders 

757.67.402  A        Extend  Moccasin  transmission  line  from 

Newark  Substation  to  San  Francisco  Inter- 
national Airport 

757.69.105        A        Moccasin  Creek,  construct  Coulterville 

pump  storage  power  plant 

75  7.72.601        A        Construct  San  Joaquin  Pipe  Line  #4 


1973-74  1974-75  1975-76  1976-77  1977-7B  1978-79 
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SIX-YEAR 


(Costs  in  thousands  of  dollars)   TOTALS 


5.9r 


5.9 


47. Or  47>0 

6.6r  6.6 

31. Or  31.0 

10. Or  10.0 
116. Or 

2.6r  2-6 

165. Or            165. Or  330.0 

7, 150. On  7,150.0 

48, 350. On  48,350.0 

45, 100. On  45,100.0 


PORT  COMMISSION 


No.  of  Projects 
Costs  of  Projects 


Revenues 


Proposed  bond 


IN  CONJUNCTION  WITH  THE  LONG-TERM  DEVELOPMENT 
PLAN  OF  THE  PORT  COMMISSION  FOR  PROPERTY  BETWEEN 
CHINA  BASIN  AND  INDIA  BASIN,  ADDITIONAL  PLAN 
ASPECTS  SHOULD  BE  PREPARED  JOINTLY  BY  THE  PORT 
COMMISSION  AND  THE  DEPARTMENT  OF  CITY  PLANNING 
FOR  AN  OVER-ALL  COORDINATED  DEVELOPMENT  PLAN  FOR 
PORT  COMMISSION  AND  ADJACENT  PROPERTIES. 


CPC 

P.I.N.  PRI.  PROJECT  DESCRIPTION 

775.72.101  A        Various  operating  piers,  substructure 

improvements  and  repairs 

775.72.102  A        Various  piers,  construct  sanitary  sewers 

and  connect  to  City  system  ($100,000  pre- 
viously appropriated) 

775.70.103  A        Army  Street  Terminal,  Pier  80,  undertake 

additional  fill  and  repairs  as  required 
by  continuing  expected  subsidence  ($160.0 
previously  appropriated) 

775.70.115        A        Various  piers,  reconstruct  piers  damaged 

by  ships  and  other  causes  (recurring 
budget  item) 
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1973-74 

10 
1,315.0 
1,315.0 


1974-75  1975-76  1976-77  1977-78 

(Costs  in  thousands  of  dollars) 


47,297.0 
5,897.0 
41,400.0 


5 

5,136.0 
5 ,136  .0 


1,750.0  1,720.0 


1,750.0  1,720.0 


1978-79  SIX-YEAR 
 TOTALS 

4  31 
3,587.0  60,805.0 
3,587.0  19,405.0 
41,400.0 


500. Or  500. Or 


1,000.0 


100. Or  100. Or  100. Or  100. Or 


400  .0 


100. Or  100. Or  100. Or 


UK)  A) 


100. Or 


150. Or  150. Or  150. Or  150. Or  150. Or  850.0 


PORT  COMMISSION 


P.I.N. 
775.70.114 

775.70.110 


CPC 
PRI, 

A 


A 


775.70.304 


A 


775.70.302 


775.73.101 


A 


PROJECT  DESCRIPTION 

Various  piers,  make  alterations  as 
required  by  tenants  (recurring  budget 
item) 

Various  piers,  enlarge  existing  doors 
of  warehouse  sheds  to  -iccommodate  larger 
cargo  handling  equipment  ($92.0  previously 
appropriated) 

Ferry  Building,  beautify  portions  of  ex- 
terior and  make  interior  improvements 

THE  "A"  RATING  FOR  PROJECT  775.70.304 
EXTENDS  TO  BUDGET  YEAR  FUNDING  ONLY. 
THE  SUBSEQUENT  INCREMENT  FOR  CONSTRUC- 
TION FUNDS  IS  GIVEN  AN  "H"  RATING. 

CURRENT  DEVELOPMENTS  AND  PROPOSALS 
CALL  FOR  GREATER  PUBLIC  USE  OF  THE 
AREA  AROUND  THE  FERRY  BUILDING  AND 
BETTER  ACCESS  TO  THE  WATER,  INCLUDING 
THROUGH  THE  FERRY  BUILDING.  CONSE- 
QUENTLY, CONSTRUCTION  FUNDS  FOR  THE 
DESIGNATED  CAPITAL  IMPROVEMENT  PROJ- 
ECTS SHOULD  NOT  BE  APPROVED  UNTIL 
THERE  IS  AN  ACCEPTABLE  PLAN  FOR  THE 
LONG-TERM  USE  AND  DEVELOPMEK'-1  OF  THE 
FERRY  BUILDING  AND  ENVIRONS. 

Ferry  Building,  remodel  Port  Commission 
offices 

Warm  Water  Cove  or  Fisherman's  Wharf,  pro- 
vide recreational  improvements 


1973-74  1974-75  1975-76  1976-77 


150. Or        2,150. Or        1,850. Or  150. Or 

150. Or  150. Or  150. Or  150. Or 

60. Or        1,000. Or 
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1977-78  1978-79  SIX-YEAR 

TOTALS 

150. Or  150. Or  4,600.0 

150. Or  150. Or  900.0 

1,060.0 


70.  Or 
85. Or 


70.0 
85.0 


PORT  COMMISSION 


CPC 

P-I-N.  PRI.   PROJECT  DESCRIPTION 


775.73.102        A        Port  Improvement  Bond 

India  Basin,  construct  two-berth  con- 
tainer facility;  Islais  Creek  Channel, 
construct  LASH  facility;  China  Basin 
Channel,  improvements;  Army  Street 
Terminal,  construct  new  berth 

775.70.303        B        Ferry  Building,  relocate  garage  to  adja- 
cent pier 

775.69.120        B        The  Embarcadero,  modernize  street  lighting 

at  specific  areas,  Phase  II  ($80.0  previ- 
ously appropriated) 

775.72.201  B        Piers  90-92,  improve  road  and  railroad 

tracks 

775.72.202  B        Pier  27,  provide  truck  crane 

775.70.305  H        Ferry  Building,  south  wing,  construct  new 

entrance  and  install  new  elevator 

SEE  POLICY  STATEMENT  FOLLOWING 
PROJECT  775.70.304. 

775.70.306  C        BART  platform,  rear  of  Ferry  Building, 

install  landscaping  and  lighting  on 
platform 

PLANS  SHALL  BE  REVIEWED  BY  TE2  DEPART- 
MENT OF  CITY  PLANNING  FOR  CONFORMITY 
WITH  THE  NORTHERN  WATERFRONT  DEVELOP- 
MENT PLAN. 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 (Costs  in  thousands  cf  dollars)  TOTALS 

41, 400. On  41,400.0 


40. Or  40.0 

76. Or  76.0 

50. Or  50.0 

600. Or  600.0 

200. Or  200.0 


211. Or  500. Or 


711.0 


PORT  COMMISSION 


CPC 

P.I.N.  PRI.   PROJECT  DESCRIPTION 


775.70.402        B        The  Embarcadero,  between  Pier  7  and 

Powell  Street,  remove  certain  railroad 
tracks  and  reconstruct  street 

775.70.404        H        The  Embarcadero,  between  Pier  1  and 

Pier  16,  install  streetside  landscaping 

SEE  POLICY  STATEMENT  FOLLOWING 
PROJECT  775.70.304. 

775.72.301        B        Various  piers,  construct  ship  sewer 

connections 

775.70.602  H        Ferry  Building,  install  complete  air 

conditioning  system 

SEE  POLICY  STATEMENT  FOLLOWING 
PROJECT  775.70.304. 

775.70.603  B        Area  between  Piers  23  and  27,  construct 

pedestrian  bridge  and  view  platform 

775.70.203        B        The  Embarcadero,  Piers  1  to  7  and  14  to 

22,  remove  railroad  tracks  and  reconstruct 
street 

775.70.309        B        Pier  45,  make  improvements  in  preparation 

for  commercial  development,  Phase  II 
($336.8  appropriated  in  1969-70  for  Proj- 
ect 775.69.101) 

775  73  301        H        The  Embarcadero,  provide  for  development 

of  area  west  of  Ferry  Building  for  automo- 
bile parking 
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1973-74  1974-75  1975-76  1976-77  1977-78  1978-79  SIX-YEAR 
 „  (Costs  in  thousands  of  dollars)  TOTALS 


400. Or  400 >0 


70. Or  70.0 


100. Or  100. Or  200. Or  100. Or  100. Or  600.0 


1,446. Or  1,446.0 


180. Or  180.0 
225. Or  225.0 


235. Or 


100. Or 


235.0 


100.0 


PORT  COMMISSION 
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P.I.N 


CPC 
PRI, 


PROJECT  DESCRIPTION 


1973-74  1974-75  1975-76  1976-77  1977-78 
 (Costs  in  thousands  of  dollars) 


1978-79 


775.70.403        B        The  Embarcadero,  various  portions, 

reconstruction 


775.72.601  B 

775.72.602  B 

775.70.501  B 

775.73.601  B 

775.73.602  B 

775.73.603  B 


Piers  90-92,  construct  auto  repair  and 
distribution  center 

Alvord  Grant,  construct  railroad  and 
truck  access  to  area 

Maintenance  Shop  Building,  new  construction 

Freight  distribution  warehouse,  new 
construction 

Fisherman's  Wharf,  construct  breakwater 
for  basin  protection 

Ferry  Building,  north  side,  reconstruct 
access  and  service  road 


1,000. Or 


350. Or 


820. Or 


517. Or 


300. Or 


SIX-YEAR 
TOTALS 


1,000.0 


350.0 


820.0 


517.0 


1,100. Or  1,100.0 


1,120. Or  1,120.0 


300.0 


HOUSING  AUTHORITY 


The  Housing  Authority  is  responsible  for  the  construction, 
rental  and  maintenance  of  6,803  public  housing  units  in  San  Fran- 
cisco which  are  funded  from  federal  loans. 

In  addition,  the  Authority  leases  housing  units  from  the 
private  market.     As  of  December,  1972,  964  units  were  under  lease. 
Of  this  number,  599  were  for  elderly  persons  and  355  were  for 
families . 

Activities  of  the  Authority's  building  program  are  classi- 
fied under  two  phases: 

1 .  Projects  under  Construction 

Construction  of  these  projects  has  been 
started  or  is  about  to  start. 


2 .  Projects  in  Planning  Phase 

These  projects  have  received  tentative 
federal  approval  and  are  being  processed 
through  the  preliminary  and  working  draw- 
ing phases. 
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Summary  of  the  Building  Program  in  Units  of  Occupancy 

Number  cf  Units 


Projects  under  Construction 


Projects  in  Planning  Phase 


Elderly  Family 
Occupancy  Occupancy 


354 


90 


TOTAL  UNITS 


354 


90 


1 .   Projects  under  Construction 

1880  Pine  St.    (CAL  1-23, 
Conventional) 

1750  McAllister  St.    (CAL  -19, 
Conventional ) 

345  Arguello  Blvd.    (CAL  1-29, 
Turnkey) 

31st  Ave.  and  Geary  Blvd. 
(CAL  1-37,  Turnkey) 

TOTAL  UNITS 


113 


97 


69 


75 


354 


_0 

0 


2 .  Projects  in  Planning  Phase 

Scattered  sites  (CAL  1-26, 
Turnkey) 


TOTAL  UNITS 


')() 


')() 


PARKING  AUTHORITY 


The  Parking  Authority  is  responsible  for  establishing 
publicly  supported  off-street  parking  facilities  and  advising 
the  Board  of  Supervisors  as  to  the  selection  of  sites  and  design 
of  projects. 

Presently  there  are  35  off-street  parking  facilities, 
with  a  total  of  12,478  spaces.     Included  in  these  figures  are 
21  neighborhood  areas  with  761  parking  stalls.  Generally, 
financing  for  new  parking  facilities  is  from  either  meter  reve- 
nues or  nonprofit  corporation  bonds. 

The  Authority's  planning  for  additional  projects  includes 
the  following: 

1.  Air  rights  project  over  Mission-Bartlett 
Parking  Plaza. 

The  Housing  Authority  will  construct  110 
apartment  units  for  senior  citizens  over 
the  existing  parking  lot. 

2.  Sutter-Stockton  Garage  addition. 

The  Uptown  Parking  Corporation  has  offered 
to  finance  the  transfer  of  City  land  from 
the  Department  of  Social  Services  to  the 
Real  Estate  Department,  and  construct  there- 
on at  its  own  expense  an  addition  to  the 
existing  Sutter-Stockton  Garage. 

3.  Yerba  Buena  Center  garage 

The  Yerba  Buena  redevelopment  project  contem- 
plates a  garage  facility  of  at  least  2,000 
parking  spaces  to  complement  the  Yerba  Buena 
Center  redevelopment  plan. 
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4.  Projects  under  study  reguiring  new  site  recom- 
mendations because  of  interim  changes  in  original 
use : 

a.  Haight-Ashbury  District 

b.  Outer  Irving  District  (23rd  Avenue) 
40  spaces 

c.  Mission  District 

d.  Downtown  District 

e.  Clement  Street  Shopping  District 

f.  Outer  Mission-Excelsior  District 

Alternative  sites  proposed  with  the  above  project 
are  subject  to  further  review    y  the  City  Planning 
Commission . 


